CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Chapter 34. Introduction 

This introduction explains the organization of and how to use Volumes IV and V of the Final EIR/EIS. 
Volume IV contains public comments on the 2011 Draft Environmental Impact Report/Environmental 
Impact Statement (EIR/EIS) for the Fresno to Bakersfield Section of the High-Speed Train project and 
responses. Volume V contains public comments on the 2012 Revised Draft EIR/Supplemental Draft EIS 
(RDEIR/SDEIS) and responses. 

34.1 Standard Responses to Frequently Raised Comments 

As part of the public review process for the 2011 Draft EIR/EIS, the Authority and FRA received 
approximately 1450 written comment letters and verbal comments at public hearings containing 
approximately 3200 individual comments on the Draft EIR/EIS and on the proposed project generally. As 
part of the public review process for the 2012 Revised Draft EIR/Supplemental Draft EIS, the Authority 
and FRA received approximately 800 written comment letters and verbal comments at public hearing 
containing approximately 4700 individual comments. Many of the comments received during the 2011 
and 2012 public comment periods raised similar issues about the project and its environmental impacts. 
The Authority and FRA have therefore prepared a chapter of standard responses to address the most 
frequently raised issues. The standard responses provide a comprehensive response to an issue so that 
multiple aspects of the issue are addressed in an organized manner in one location. This reduces 
repetition of responses. When an individual comment raises an issue discussed in a standard response, 
the response to the individual comment includes a cross-reference to the appropriate standard response. 
In Volume IV, the standard responses are provided in Chapter 16. In Volume V, the identical standard 
responses are provided in Chapter 34 for ease of reference. 

34.2 Individual Responses to Written and Verbal Comments 

Following the standard responses, the Authority and FRA provide responses to individual written and 
verbal comments. 

The individual letters and comments included and addressed in Volume IV are organized and numbered 
as follows: 

• Federal Agencies (Chapter 18) 

• State Agencies (Chapter 19) 

• Local Agencies (Chapter 20) 

• Business and Organization Comments (Chapter 21) 

• Individual Comments by Name A-C (Chapter 22) 

• Individual Comments by Name D-F (Chapter 23) 

• Individual Comments by Name G-J (Chapter 24) 

• Individual Comments by Name K-M (Chapter 25) 

• Individual Comments by Name N-R (Chapter 26) 

• Individual Comments by Name S-U (Chapter 27) 

• Individual Comments by Name V-Z (Chapter 28) 

• Public Meeting and Hearing Comments (Chapter 29) 

• Federal Agency Comments Received After the Close of the Comment Period (Chapter 30) 

• State Agency Comments Received After the Close of the Comment Period (Chapter 31) 

• Local Agency Comments Received After the Close of the Comment Period (Chapter 32) 
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• References (Chapter 33) 

The individual letters and comments included and addressed in Volume V are organized and numbered as 
follows: 

• Federal Agencies (Chapter 37) 

• State Agencies (Chapter 38) 

• Local Agencies (Chapter 39) 

• Business and Organization Comments (Chapter 40) 

• Individual Comments by Name A-C (Chapter 41) 

• Individual Comments by Name D-F (Chapter 42) 

• Individual Comments by Name G-J (Chapter 43) 

• Individual Comments by Name K-M (Chapter 44) 

• Individual Comments by Name N-R (Chapter 45) 

• Individual Comments by Name S-U (Chapter 46) 

• Individual Comments by Name V-Z (Chapter 47) 

• Public Meeting and Hearing Comments (Chapter 48) 

• State Agency Comments Received After the Close of the Comment Period (Chapter 49) 

• Local Agency Comments Received After the Close of the Comment Period (Chapter 50) 

• Other Submissions Received After the Close of the Comment Period (Chapter 51) 

• References (Chapter 52) 

Each written submission and oral presentation can be found under the appropriate category, by name, or 
if representing an organization, the name of their organization. If a commenter gave oral or written 
testimony at one of the public hearings, they will find their comments, submissions, and responses under 
"Public Hearing Comments." Each written comment letter sent to the California High-Speed Rail Authority 
(Authority) or the Federal Railroad Administration (FRA) was assigned a number. Each comment letter 
and public hearing transcript has brackets in the left-hand margin with identification numbers for each 
comment. Some letters or oral statements have been treated as a single comment, whereas in other 
submissions multiple comments have been identified, which have been numbered and responded to 
individually. The responses to comment(s) are located at the end of each letter or transcript. Each 
response is labeled with the letter/testimony identifier and comment number that relates back to that 
particular bracketed comment. 

Some comments from the same agency, organization, or individual were submitted more than once (e.g., 
letter was first faxes and then mailed). These duplicate comment letters are included only once and are 
not repeated multiple times in the volume. 

A number of written comment submissions in both Volumes IV and V included lengthy attachments to the 
comment letters or provided web links to supporting materials. In preparing the Final EIR/EIS and 
responses to comments, every attachment provided with comment submissions or identified by a web 
link was reviewed and evaluated. In those cases where attachments included additional comments on the 
EIR/EIS, the comments were delineated and responded to. In those cases where attachments or web 
links contained information or studies in support of the written comment submission, the material was 
considered in developing the response. 

The tables of contents for Volumes IV and V include a listing of each comment, submission number, and 
the page of the volume where it can be found. 
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Chapter 35. Standard Responses 


Comment Summary Response 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-01: Tiering and Level of Detail in Analysis and Mitigation 

Some comments have registered 
concern over the review of the 
Fresno to Bakersfield Section in 
the context of the statewide HST 
Project, have questioned the lead 
agencies' use of tiering or claimed 
improper tiering, and suggested 
an alleged lack of detail in the 
analysis and in the mitigation 
measures. 

California has been planning a high-speed train (HST) System since the formation of the High-Speed Rail Authority (Authority) 
in 1996. When completed, the nearly 800-mile train system would provide new passenger rail service to more than 90% of 
the state's population. More than 200 weekday trains would serve the statewide intercity travel market. The HST would be 
similar to electrically powered systems now in operation in Europe and Japan, capable of up to 220-mile-per-hour (mph) 
operating speeds, with state-of-the-art safety, signaling, and automatic train control systems. Phase 1 of the HST System 
would connect and serve the major metropolitan areas of California, extending from San Francisco to the Los Angeles Basin. 
Phase 2 would add connections from Sacramento in the north to San Diego in the south. 

The approximately 114-mile-long Fresno to Bakersfield Section is an essential part of this system. The Fresno to Bakersfield 
Section would provide Bakersfield and Fresno access to a new transportation mode, and would contribute to increased 
mobility throughout California. 

The Lead Agencies' Tiering Process for the High-Speed Train System 

Both CEQA and NEPA require that an agency consider the environmental effects of its actions and develop environmental 
documentation at the earliest point in time when the analysis is meaningful. Both CEQA and NEPA provide agencies with some 
discretion to fashion an environmental process as appropriate for the actions or projects they are considering. Program or 
first-tier EIR/EISs are deliberately focused on the "big picture" impacts of proposed actions and the broad policy choices 
related to such actions. To avoid repetition and to help focus the document on issues ripe for decision, a lead agency may tier 
its environmental documents so that later Program or second-tier EIR/EISs incorporate and build upon the analysis and 
decisions made at the Program level. A first-tier EIR/EIS may therefore be limited to the analytical information necessary for 
an informed decision on the broad policy issues presented, with detailed analysis of potential impacts of a more specific, site- 
specific decision to follow when a second-tier EIR/EIS is prepared. 

With this in mind, and as described in both the Executive Summary and Chapters 1 and 2, the Authority and the Federal 
Railroad Administration (FRA) previously decided to use a tiered environmental review process and prepared the Statewide 
Program EIR/EIS in 2005 (Authority and FRA 2005). The 2005 first-tier EIR/EIS analyzed the impacts of implementing the 
800-mile statewide HST System and compared those impacts with the impacts of a no project alternative and an alternative 
of improving airports and freeways to meet the state's future transportation needs. The HST alternative included 
consideration of different train technologies/vehicle types, as well as different broad alignment corridors and station locations. 
The purpose of the analysis was to support broad policy decisions on whether to pursue a high-speed train system, what 
type, and where. At the conclusion of that process, the agencies made the following first-tier decisions: 
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2005 Tier 1 Decisions 

Selection of 
transportation option 

Selected the HST alternative over modal alternative (expanded airports and freeways) and 
no project alternative (do nothing) to serve California's growing transportation needs 

Selection of train 
technology 

Selected very high speed (VHS), electrified steel wheel on steel rail technology over 
magnetic levitation, lower speed, electrified steel wheel on steel rail; and lower speed diesel 
(non-electrified) steel wheel on steel rail 

Selection of preferred 
alignment corridors 

Selected preferred alignment corridors for most of the statewide system to be studied in 
more detail in second-tier EIR/EISs, including the BNSF corridor between Fresno and 
Bakersfield and downtown stations locations in Fresno and Bakersfield. Elected to further 
study a potential station in the Visalia area. 

Deferred selection of preferred alignment corridors for Bay Area to Central Valley to a 
second Tier 1 EIR/EIS process 

Selection of preferred 
station locations 

Selected station locations along the preferred alignment corridors to be studied in more 
detail in second-tier EIR/EISs 

Adoption of mitigation 
strategies 

Adopted broad mitigation strategies to be refined and applied at the second tier, as part of 
project planning and development and environmental review 


These decisions were not subject to legal challenge (FRA 2005; Authority 2005). The Authority and FRA prepared a second 
program EIR/EIS to address the connection between the Bay Area and the northern part of the Central Valley (i.e., north of 
Fresno), which was completed in 2008 (Authority and FRA 2008). State litigation resulted in the Authority preparing and 
circulating revised analysis in 2010, and again in 2012, leading to completion of a Partially Revised Final Program EIR in 2012 
(Authority 2012). The FRA's 2008 decision and the Authority's 2012 decision can be summarized as follows: 


2008/2012 Tier 1 Decisions 

Selection of preferred 
alignment corridors 

Selected preferred alignment corridors for connecting the Bay Area to the Central Valley 
north of Fresno to be studied in more detail in second-tier EIR/EIS documents for the 
geographic sections between San Francisco and Fresno. 

Selection of preferred 
station locations 

Stations locations along the preferred alignment corridors subject to be studied in more 
detail in second-tier EIR/EISs 

Adoption of mitigation 
strategies 

Adopted broad mitigation strategies to be refined and applied at the second tier, as part 
of project planning and development and environmental review 
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GENERAL 

FB-Response-GENERAL-01: Tiering and Level of Detail in Analysis and Mitigation 


The text in Chapter 1 has been revised to provide further clarification on the first-tier decisions. These first-tier decisions 
(proceed with high-speed train system, VHS electrified steel-wheel-on-steel-rail train technology, statewide system map 
shown here, and mitigation strategies) established the broad framework for the HST System that shapes the scope of issues 
and project elements ripe for consideration and decision at the second tier (.e.g., this current second-tier Fresno to 

Bakersfield section decision). The issues ripe for decision through this second-tier Fresno to Bakersfield project-level EIR/EIS 
process is the precise location of the project (alignment, ancillary facilities, station), as well as detailed mitigation measures to 
address impacts. 

To facilitate second-tier project planning and environmental review, the lead agencies divided the roughly 800-mile statewide 
system into discrete independent project sections appropriate for evaluation in second-tier environmental documents. The 
Fresno to Bakersfield Section is one of these discrete portions of the larger HST System (refer to Exhibit GENERAL-01.1). The 
Fresno to Bakersfield section is fully consistent with the prior first-tier EIR/EISs and decisions. The geographic scope is 
consistent with the 2005 Statewide Program EIR/EIS geographic scope. The train technology, alignments and stations in the 
Fresno to Bakersfield Section EIR/EIS are consistent with prior first-tier decisions. This document utilizes the mitigation 
strategies adopted with the first-tier decisions to avoid and minimize impacts through incorporation into project features and 
design, as well as by refining the general mitigation strategies into detailed mitigation measures. This project-level EIR/EIS 
has been prepared in the context of the previous broader analysis, but focused on the alternatives ripe for consideration and 
potential decision at the second tier. It provides a detailed description of the project alternatives for the Fresno to Bakersfield 
section and detailed analysis about the potential impacts from construction and operations in the Fresno to Bakersfield 

Section. The Fresno to Bakersfield Section Project EIR/EIS therefore builds on the prior, more general program EIR/EIS 
analysis, but focuses on the more detailed, second-tier project. 

In summary, the Fresno to Bakersfield Section EIR/EIS properly tiers by: being consistent with the broad policy decisions 
previously reached about the system; explaining the relationship between the first tier and the second tier (Program EIR/EISs 
and project-level EIR/EIS); utilizing the Program EIR/EISs for background information and to inform the second-tier analysis, 
and making the Program EIR/EISs available to the public; and by focusing on and analyzing the impacts of implementing a 
specifically defined high-speed train project between Fresno to Bakersfield. 

Tiering and Incorporation By Reference 

Some comments assert the Fresno to Bakersfield Section EIR/EIS does not adequately incorporate the program EIR/EISs by 
reference and does not properly tier for this reason. The Authority and FRA do not agree with these comments. Both NEPA 
and CEQA encourage tiering of environmental documents and the use of incorporation by reference to avoid repetition in 
tiered documents and to focus them on the issues ripe for decision at a particular tier. Under NEPA, a tiered EIS may 
incorporate material by reference, and it must be cited, described, and made available for inspection (40 CFR §§ 1502.20, 
1502.21). Under CEQA, a tiered EIR may be incorporated by reference, and if it is it must be briefly summarized and made 
available for inspection (CEQA Guidelines, §§ 15152, 15150). 
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The Fresno to Bakersfield Section EIR/EIS does not directly incorporate by reference the HST program EIR/EIS documents as 
whole, nor is it required to do so. Nevertheless, the Fresno to Bakersfield Section EIR/EIS describes the tiered environmental 
process and the program EIR/EISs' content and purpose in the Executive Summary, Chapter 1, and Chapter 2 and these 
documents are cited in Chapter 11. The 2005 Program EIR/EIS, the 2008 Program EIR/EIS, and the 2012 Partially Revised 
Final Program EIR, along with the FRA and Authority decision documents from 2005, 2008, and 2012 have been available on 
the Authority's website throughout the Fresno to Bakersfield EIR/EIS process and their availability identified in the Executive 
Summary at section S.2. Where specific materials from the program EIR/EIS documents have been used in the Fresno to 
Bakersfield Section EIR/EIS for specific areas of analysis (e.g., regional growth, cumulative impacts), the material is cited in 
the EIR/EIS and its content briefly described as required by 40 CFR § 1502.21 and CEQA Guidelines § 15150, and it has been 
made available to the public. 

The Fresno to Bakersfield Section EIR/EIS properly tiers from the program EIR/EIS documents by going from the more 
general to the more specific and by complying with the procedures set forth in CEQA Guidelines and CEQ regulations for 
implementing NEPA. In a project-level EIR/EIS that follows a program EIR/EIS (or put another way, a second-tier EIR 
following a first-tier EIR/EIS), tiering has the effect of focusing the analysis on a narrower geographic area and the more 
specifically defined project. By contrast, incorporation by reference can serve to bring into an EIR/EIS portions of entirely 
unrelated documents, provided the requirements of CEQA Guidelines Section 15150 and 40 CFR 1502.20 are met, and can be 
visualized as expanding the analysis, rather than narrowing it. Incorporation by reference can be used without tiering, and 
represents a separate procedure from tiering. For tiering, the later EIR/EIS must refer to any prior EIR/EIS being used for 
tiering and state where a copy of the prior EIR/EIS may be examined (refer to CEQA Guidelines Section 15152, Section (g) 
and 40 CFR 1502.20). The Fresno to Bakersfield Section EIR/EIS satisfies these requirements. 

Level of Detail in Second- Tier Impacts Analysis 

Some comments suggest the analysis in the Fresno to Bakersfield Section EIR/EIS is insufficiently detailed for a second-tier or 
project-level EIR/EIS. This is not the case and the EIR/EIS fully suffices as a second-tier EIR/EIS. The Fresno to Bakersfield 
Section Project EIR/EIS analyzes the environmental impacts, both adverse and beneficial, of implementing the HST between 
Fresno and Bakersfield at an appropriate second-tier level of detail. This EIR/EIS is based on detailed project planning and 
design specific to the Fresno to Bakersfield Section. The impacts analysis therefore provides site-specific information about 
the potential environmental impacts of the Fresno to Bakersfield Section of the HST System. 

The HST would be a "design-build" project. That is, the project final engineering design would be completed by the contractor 
who would be chosen to build the project. The EIR/EIS includes, however, a thorough description of alternatives based on a 
sufficient level of design to fully identify and disclose potential environmental impacts. At the time the prior Draft EIR/EIS was 
released for public review in August 2011 (Authority and FRA 2011a), the Fresno to Bakersfield Section had reached what is 
called a 15% level of design in engineering terms. The Final EIR/EIS represents a 15-30% level of engineering design. These 
are engineering terms of art that should not be confused with percentage completeness of the EIR/EIS's project description. 
Final or even advanced engineering is not necessary to identify potential environmental impacts. The engineering and 
planning work done was sufficient to identify and describe all project components and disclose environmental impacts, 
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consistent with CEQA and NEPA requirements. Neither CEQA nor NEPA require a final design or even near-final design as a 
predicate to environmental analysis. In addition, the use of a preliminary level of engineering design is common in large 
transportation infrastructure projects, particularly design-build project, where the environmental analysis process occurs 
before completion of final engineering design. 

Based on the detailed project definition, the EIR/EIS provides a second-tier project-level environmental analysis of 
implementing the HST in the Fresno to Bakersfield section of the statewide system. The EIR/EIS includes a detailed discussion 
of the environmental baseline in each resource area based on extensive research, including on-site surveys of all parcels 
where the property owner provided permission for access. Where permission for an on-site survey was not granted, the 
analysts used the best available alternative methods to disclose all that is reasonably possible about existing conditions. The 
impacts analysis in each resource area focuses on the direct and indirect impacts in Fresno, Kings, Tulare, and Kern counties 
where project infrastructure would be constructed. The cumulative impacts analysis examines environmental resource areas 
more broadly, depending on the resource area, but in doing so provides the appropriate level of detail for a second-tier 
project analysis. 

For a linear project crossing 114 miles and four counties, it is not possible to include descriptive parcel-by-parcel impacts 
discussion in the main text of the EIR/EIS. To do so would result in an environmental document that would be so large and 
unwieldy that it would not serve its information value. For this reason, and consistent with the focus of both CEQA and NEPA 
that an EIR/EIS serve as an informational tool for the public and decision makers, the impacts analysis in Volume 1 of the 
EIR/EIS includes summarized technical information sufficient to allow a full assessment of the significant environmental 
impacts of the project. Additional details are provided in Volume 2 appendices, as well as in detailed technical reports that 
were identified within the EIR/EIS Volume 1 text and which have all been available on the Authority's website or made 
available upon request. 

Level of Detail in Second-Tier Mitigation Measures 

Some comments question the sufficiency of the mitigation measures for a second-tier EIR/EIS. The EIR/EIS mitigation 
measures are sufficient. CEQA requires the Authority to analyze the potential impacts of the HST and identify enforceable 
mitigation for each significant effect of the project and to mitigate or avoid the significant effects on the environment by 
adopting feasible mitigation measures as part of the project (Public Resources Code Section 21001.2). NEPA requires that all 
relevant, reasonable mitigation measures are to be identified, even if they are outside the jurisdiction of the lead agency or 
the cooperating agencies, and thus would not be committed as part of the RODs of these agencies (40 CFR 1502.16(h), 
1505.2(c)). 

As explained throughout Chapter 3 of the EIR/EIS, the Authority and FRA developed the project definition by incorporating 
certain of the programmatic mitigation strategies adopted at the conclusion of the program EIR/EIS processes into the project 
itself, as mechanisms to avoid and minimize impacts through careful planning and design. The EIR/EIS also identifies further 
strategies and measures to avoid or reduce adverse impacts result from construction or operation of the Project. These 
measures are identified broadly in each resource section as Project Design features. These Project Design Features will be 
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enforced through the Mitigation Monitoring Enforcement Plan (MMEP) that will be included with the Authority and FRA's 
decision documents. Where the detailed impacts analysis revealed adverse impacts that required mitigation, the EIR/EIS 
includes detailed mitigation measures to address the adverse impacts. Many of the mitigation measures are refinements of 
programmatic mitigation strategies, while others are newly developed and specific to this EIR/EIS. 

Some comments nevertheless suggest that the EIR/EIS has inappropriately deferred the identification of the detailed 
mitigation measures necessary to address the significant effects that may result from construction of the Fresno to Bakersfield 
Section. The EIR/EIS does not defer development of specific mitigation measures to address impacts. In addition to the 
enforceable Project Design Features identified to avoid and minimize adverse impacts, the EIR/EIS provides an extensive set 
of enforceable mitigation measures to address impacts. In those cases, such as biological or agricultural land impacts, where 
the specific site for implementing a mitigation measures is not yet identified, the mitigation measures provide specific 
performance standards to be achieved. Performance standards establish specific measurable parameters that must be 
achieved by a mitigation measure. Under CEQA, where development of specific mitigation will rely upon information not yet 
available, an EIR may take a phased approach to the development of specific mitigation, provided that it has analyzed the 
impact and made a significance determination, commits to mitigation in the form of a mitigation measure for the significant 
effect, and specifies "performance standards which would mitigate the significant effect of the project and which may be 
accomplished in more than one specified way" (14 CCR 15126.4(a)(1)(b)). The same is true under NEPA. The EIS must 
discuss mitigation "in sufficient detail to ensure that environmental consequences have been fairly evaluated," but it is not 
necessary to formulate and adopt a complete mitigation plan (Robertson v. Methow Valley Citizens Council, 490 U.S. 332, 352 
[1989]). The mitigation measures identified in the EIR/EIS meet these requirements. 

Consistent with the Authority's and FRA's practice for the Merced to Fresno Section EIR/EIS, it is anticipated that the lead 
agencies will adopt the mitigation measures identified in this EIR/EIS in conjunction with their decisions about the Fresno to 
Bakersfield Section as well as a monitoring plan. If the Authority and FRA approved the Fresno to Bakersfield section, the 
design/build contractor will reach a level of final design and, in conjunction with necessary permit requirements, the Authority 
will work closely with regulatory agencies and partner agencies to identify specific mitigation sites and how adopted mitigation 
measures with specific performance standards will be achieved. Specifically, the Authority will pursue necessary permits and 
approvals from other agencies, such as the U.S. Army Corps of Engineers (USACE) (Section 404 water quality permit) and 
California Department of Fish and Wildlife (CDFW) (Section 1600 et seq. streambed alteration agreement and Section 2081 
incidental take permit), as described in Chapters 1 and 2 of the EIR/EIS. These permitting processes, including requirements 
for a compensatory mitigation plan as a prerequisite to issuance of the Section 404 permit, ensure the enforceability and 
success of the mitigation measures with performance standards. 
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The Authority received many 
comments expressing very strong 
views about the range of 
alternatives evaluated in the 
EIR/EIS. Numerous comments 
expressed the opinion that the 
EIR/EIS should evaluate additional 
alignment alternatives, particularly 
alignment alternatives within the 
the 1-5 and SR 99 
freeway/highway corridors, that 
had been previously considered 
and dismissed from further 
evaluation. Other comments 
expressed the opinion that the No 
Project Alternative or BNSF 
alternative should be selected. 
Many comments objected to 
alternatives that diverged from or 
extended outside existing road or 
train rights-of-way. 

Alternatives Analysis Process Requirements under CEQA, NEPA, and Clean Water Act Section 404 

As described in Section 2.3.1 of the EIR/EIS, an EIR/EIS is required to analyze the potential impacts of a range of reasonable 
alternatives (14 CCR 15126.6, 40 CFR 1502.14(a)). Under CEQA, an EIR must describe a range of reasonable alternatives to 
the project, or to the location of the project, that could feasible accomplish most of the project's basic objectives, and avoid 
or substantially lessen any of the project's significant adverse effects, and evaluate the comparative merits of the alternatives 
(14 CCR 15126.6(a), (c)). The EIR must also evaluate a no project alternative (14 CCR 15126.6(e)). In determining the range 
of reasonable alternatives to be examined in the EIR, the lead agency must describe its reasons for excluding other potential 
alternatives. Under the "rule of reason," an EIR is required to study a sufficient range of alternatives to permit a reasoned 
choice (14 CCR 15126.6(f)). There is no requirement to study all possible alternatives. 

Under NEPA, the alternatives analysis "is the heart of the environmental impact statement" (40 CFR 1502.14). Accordingly, 
the EIR/EIS examines the range of reasonable alternatives to the proposed action, including the alternative taking no action. 
Pursuant to Section 14(1) of the FRA's Procedures for Considering Environmental Impacts, these include "all reasonable 
alternative courses of action which could satisfy the [project's] purpose and need" (64 FR 28546, May 26, 1999). 

An EIS prepared for NEPA must rigorously explore and objectively evaluate a reasonable range of alternatives along with the 
proposed action. Reasonable alternatives are those that may be feasibly carried out based on technical, economic, 
environmental, and other factors (40 CFR 1502.14). The general rule under NEPA is that all alternatives carried forward in an 
EIS must be analyzed and discussed to the same level of detail. This is different from CEQA, which requires only enough 
information about the alternatives to allow for meaningful comparison. For the Fresno to Bakersfield EIR/EIS, the more 
rigorous NEPA approach to alternatives evaluation was used rather than the CEQA approach. Nothing in CEQA law prohibits a 
lead agency from analyzing all alternatives with equal detail. 

The Fresno to Bakersfield Section will require a permit from the USACE under Section 404 of the Clean Water Act to discharge 
dredged or fill material into waters of the United States Section 404(b)(1) guidelines allow the discharge of dredged or fill 
material into the aquatic system only if there is no practicable alternative which would have less adverse effects. An 
alternative is practicable if it is available and capable of being done after taking into consideration cost, existing technology, 
and logistics in light of overall project purposes. An alternative would have less adverse effects if it impacted fewer acres of 
aquatic resources, had fewer impacts to special status habitats including aquatic habitats and habitats for threatened and 
endangered species, had fewer other environmental impacts such as impacts to properties protected under Section 4(f) of the 
Department of Transportation Act or impacts related to transportation, noise, vibration, farmland, cultural resources, and 
visual resources, and had fewer impacts on public interest factors such as residential and commercial displacements, 
community division, and public safety. 

In the section 404 permitting process, the USACE can only issue a permit for the least environmentally damaging practicable 
alternative (LEPDA) based on the evaluation of alternatives in accordance with Section 404(b)(1) guidelines. To insure that 
the preferred alternative identified by the Authority and FRA in the Final EIR/EIS would also qualify as the likely LEDPA, the 
FRA and Authority entered into a Memorandum of Understandinq (MOU) with the USACE and EPA to coordinate the NEPA and 
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section 404 processes. 

2005 Decisions As Foundation for Range of Alternatives in Project-Level EIR/EIS 

As discussed in Chapter 2 and in Standard Response 1, the Authority's and FRA's decisions at the conclusion of the 2005 
Statewide Program EIR/EIS process provided the foundation for the project-level EIR/EIS. In resolution # HSRA 05-11 and 
the Authority's 2005 CEQA Findings, the Authority selected the BNSF corridor alignment between Fresno and Bakersfield the 
downtown Fresno and downtown Bakersfield stations for further study in a project-level EIR. The FRA made the same 
decision in its 2005 Record of Decision and identified the BNSF corridor alignment for further study in a project-level EIS. Both 
the Authority and FRA expressly decided to pursue further study of an alignment option to serve a potential Visalia station. 

The 2005 Program EIR/EIS and the project decisions acknowledged that implementing the high-speed train project would 
have significant environmental impacts no matter where the infrastructure was located, but the agencies' decisions in 2005 
reflected that, on balance, the BNSF corridor provided the best alternative between Fresno and Bakersfield for minimizing 
environmental impacts while also best meeting the project's purpose, need, and objectives. 

Alternatives Development for Project-Level Draft EIR/EIS and Reasons for Eliminating Through-Hanford Alternative 

Informed by the Program-level EIR/EISs, public and agency comments received as part of the CEQA and NEPA scoping 
process, and input received during ongoing interagency coordination meetings and public outreach, the Authority and the FRA 
conducted a preliminary alternatives analysis process for the Fresno to Bakersfield Section to identify the reasonable range of 
alternatives to carry forward and study in detail in the project-level EIR/EIS. As discussed in Section 2.3 of the EIR/EIS, 
analysts developed alignment plans, preliminary profile concepts, and cross section for the initial group of potential 
alternatives focused around the BNSF rail corridor and then conducted an initial assessment of the potential alternatives 
considering both qualitative and quantitative measures that addressed applicable policy and technical considerations. Through 
this process, the Authority and FRA in coordination with the USACE and EPA identified the alternatives that would be likely to 
best meet the project purpose and need and objectives, would be potentially practicable, and that would avoid or reduce 
environmental impacts relative to other alternatives. The result was a range of alternatives with varying levels of impacts so 
that, in comparison, each offered lesser environmental impacts in some area of concern. As a result of this analysis process, a 
preliminary reasonable range of alternatives was identified for analysis in the Fresno to Bakersfield Section Draft EIR/EIS. The 
alternatives analysis was reviewed by the Authority Board at a noticed public meeting in July 2010, prior to completion of the 
Preliminary Alternatives Analysis (AA) Report (Authority and FRA 2010). The Preliminary AA Report took into consideration 
public comments submitted on the initial recommendations concerning the alternatives for study in the EIR/EIS. 

A Supplemental Alternatives Analysis (AA) Report in September 2010 provided further consideration of options to minimize 
impacts on agricultural land and the rural areas of Kings County with a through-Hanford alternative. The Supplemental AA 
report examined two alignment options (named Options H-l and H-2) that would have essentially followed the BNSF corridor 
through the city of Hanford, rather than bypassing the city to the east. Note that the route of "Alternative C-l" described in 
the 2010 Supplemental AA report is very similar to, but not identical to the BNSF Alternative analyzed in the Draft EIR/EIS and 



CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 35-9 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-02: Alternatives 


Revised DEIR/Supplemental DEIS. Neither the "through-town downtown station" (H-l) nor "through-town southern station" 
(H-2) option was carried forward for further analysis in the Draft EIR/EIS because of the increased level of environmental 
impacts caused by these alternatives. The alternatives through the city of Hanford reduced the conversion of important 
farmland from 730 acres down to 382 acres but result in substantial urban impacts. Those impacts include the displacement 
of an additional 27 to 37 residential parcels, 14 to 21 commercial parcels, 21 to 23 industrial parcels, 20 to 24 public parcels, 

2 churches, and 2 public parks. The alternatives would displace many residences near the BNSF Railway between W. 

Grangeville Boulevard and W. Elm Street in Hanford, and displace many of the businesses in downtown Hanford between 11 th 
Avenue and the BNSF Railway south to SR 198. The alternatives through the city of Hanford would also go through the center 
of the community of Laton in Fresno County. The alternatives through Hanford would increase the number of residential 
parcels exposed to noise from an HST by over 1,000 and the HST would be visible from more than 2,000 residential parcels 
relative to Alternative C-l. 

Based on the extensive alternatives development process, the Authority and FRA issued a Draft EIR/EIS in 2011 with a 
thorough consideration of the alternatives shown in Exhibit GENERAL-02.1. 

Additional Alternatives Development for Revised Draft EIR/Supplemental Draft EIS and Reasons for Reintroducing West of 
Hanford Alternative 

As discussed in Chapter 2, the 2005 Statewide Program EIR/EIS identified a preferred alternative between Fresno and 
Bakersfield that bypassed the city of Hanford to the west. As stated in Chapter 6A of the 2005 Program EIR/EIS, the preferred 
alignment included no potential station between Fresno and Bakersfield, but indicated that the Authority and FRA would 
undertake an additional study of an alignment option between Fresno and Bakersfield, or variations thereof, to serve a 
potential Visalia state prior to commencing the project-level EIR/EIS process. Prior to initiating the preparation of the project- 
level EIR/EIS for the Fresno to Bakersfield Section, the Authority and FRA completed the Visalia-Tulare-HanfordStation 
Feasibility Study (Authority and FRA 2007) that analyzed potential station locations in the Hanford, Visalia, and Tulare area. 

That study determined that a station immediately east of Hanford would capture the largest current and projected population 
in the Hanford/Visalia/Tulare area. As discussed in Section 2.3.2 of the EIR/EIS, the study identified several alternative 
alignments that were carried through the alternatives analysis process. 

The screening-level environmental analysis conducted for the Preliminary AA Report found that the Hanford East Bypass 
(BNSF Alternative) would cause fewer environmental impacts than the Hanford West Bypass Alternative. As described in a 
letter from the Authority to the USACE on April 21, 2011, both the Hanford East Bypass and Hanford West Bypass alternatives 
would have approximately the same number of residential, commercial, and industrial displacements and urban impacts (e.g., 
noise and aesthetics). The Hanford West Alternative would impact 2 acres of seasonal wetlands, waters of the U.S., and 
riparian habitat. This alternative would also impact 4.7 acres of canals, ditches, and retention/detention basins. The Hanford 
East Alternative would impact no seasonal wetlands, about 0.9 acre of waters of the U.S. and riparian habitat, and about 2.8 
acres of canals, ditches, and retention/detention basins. The Hanford West alternative would impact 5 acres more of habitat 
for threatened or endangered plants and 210 acres more of habitat for threatened or endangered animals than the Hanford 
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■ Corcoran Elevated 

■ Corcoran Bypass 

■ Allensworth Bypass 

■ Wasco-Shafter Bypass 

■ Bakersfield South 


Alternative heavy maintenance facility (HMF) ^ | County boundary 

Stream 


Figure 2-21 

HST alternatives and HMF sites 
carried forward for further study 


Exhibit GENERAL-02.1: HST Alternatives and HMF sites carried forward for further study in the Draft EIR/EIS 
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East alternative. Finally, the Hanford West alternative would impact 47 acres more important farmland, including 32 acres of 
prime farmland, than the Hanford East alternative. 

Because a Hanford East Bypass provided the best station location for the Hanford/Visalia/Tulare area, and would cause fewer 
environmental impacts than the Hanford West Bypass Alternative, the Hanford West Bypass was not carried forward in the 
2011 Draft EIR/EIS. Based on comments received from stakeholders, agencies, and the public on the Draft EIR/EIS, however, 
the Authority and FRA reconsidered a Hanford West Bypass with a station location to serve the Kings/Tulare region. Another 
supplemental alternatives analysis was conducted in 2011 to identify the most viable alignment and station location west of 
Hanford that both minimized environmental impacts and provided a feasible and cost-effective option for the Authority 
(Authority and FRA 2011). This new Hanford West Bypass Alternative was carried forward for analysis in the Revised 
DEIR/Supplemental DEIS, thereby providing two distinct alignment and station options in the Hanford area. 

The end result of the AA process, including consideration of the Program-Level EIR/EIS, the Preliminary AA Report, and the 
two Supplemental AA Reports, was the identification of the range of alternatives described in Chapter 2 of the EIR/EIS. The 
EIR/EIS also includes a description of the alternatives initially considered and dismissed, including a brief discussion of the 
reason for dismissing them as required by NEPA (40 CFR 1502.14). 

Section 2.3.1 of the EIR/ EIS discusses the project-level alternatives development process. Section 2.3.2 explains the range of 
potential alternatives preliminarily considered, but eliminated from detailed consideration. The September 2010 Supplemental 
AA Report and December 2011 Supplemental AA Report prepared by the Authority and FRA describe the alternatives 
identification process in more detail (Authority and FRA 2010b and 2011, respectively). Both remain available for the public to 
review on the Authority's website. Documentation of the coordination with the USACE and EPA to integrate the NEPA and 404 
processes is also provided on the Authority's website. 

Rationale for Not Studying an 1-5 Alignment in Fresno to Bakersfield Project-Level EIR/EIS 

Numerous comments suggested the high-speed train should follow the 1-5 corridor, and that the EIR/EIS did not consider a 
reasonable range of alternatives as required by NEPA and CEQA because it did not include an 1-5 alignment. Some comments 
suggested concerns about lack of population on the 1-5 corridor could be addressed by a trunk and branch configuration. 

Basis for Not Studying an 1-5 Corridor Alignment in Statewide Program EIR/EIS. An 1-5 corridor alignment was preliminarily 
considered and eliminated from further study at the program level, as documented in the Statewide Program EIR/EIS. The 1-5 
corridor was determined to have a number of shortcomings: 

• The 1-5 corridor had notably lower ridership projections than the SR-99 corridor. 

• The 1-5 corridor would not be compatible with then-current land use planning in the San Joaquin Valley that 
accommodated growth in communities along the SR-99 corridor. 
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• Early studies had found the 1-5 corridor to have a higher potential for impacts on the natural environment, whereas the 
SR-99 corridor had a higher potential for social/cultural impacts. 

• The 1-5 corridor would not provide transit and airport connections in this area and thus failed to meet the project purpose 
and need and basic objective of the project to maximize intermodal transportation opportunities and improve intercity 
travel in the Central Valley. 

The 1-5 corridor did not meet the project purpose and need sufficiently to be a reasonable alternative at the Program level. 
This conclusion is discussed in the 2005 Program EIR/EIS section 2.6.8 and Appendix 2-H, and is summarized in this Fresno to 
Bakersfield EIR/EIS at Section 2.3.2. 

The Statewide Program EIR/EIS alternatives screening was based in part on the Authority's re-review of extensive previous 
planning and feasibility studies conducted by Caltrans, and the California Intercity High Speed Rail Commission in the mid- 
1990's. These include: the Los Angeles-Bakersfield Preliminary Engineering Feasibility Study Final Report (Caltrans 1994); the 
Independent Ridership and Passenger Revenue Projections for High Speed Rail Projects in California, (Charles River 
Associates, July 1996); the Corridor Evaluation and Environmental Constraints Analysis (Intercity High Speed Rail Commission 
1996). The Authority also prepared its own California High Speed Rail Corridor Evaluation Final Report in 1999 (Authority 
1999). These early studies were summarized and explained in section 2.3.1 of the 2005 Statewide Final Program EIR/EIS. Of 
the three, the 1996 Corridor Evaluation and Environmental Constraints Analysis was most pertinent to consideration of the 1-5 
corridor between Sacramento and Bakersfield. 

The 1996 Corridor Evaluation and Environmental Constraints Analysis presents the initial screening of alternative corridors for 
an HST system between the San Francisco Bay Area and Los Angeles. This screening was done in two phases. In the first 
phase, evaluation criteria defined by the goals of maximizing ridership, minimizing costs, and avoiding potential environmental 
constraints, identified three feasible corridors: the Coastal; 1-5; and Central Valley (SR 99) corridors. The Coastal corridor was 
not carried forward in the second phase of screening because of low projected ridership and high capital costs. The Coastal 
corridor's ridership projections were 24% to 46% lower than the shortest 1-5 corridor, which had the highest ridership 
projections of all the corridors. The capital cost for the Coastal corridor was 24% higher than the shortest 1-5 corridor, which 
was the lowest cost corridor considered in this study. 

In the second phase of screening, the 1-5 and Central Valley corridors were better defined with greater numbers of segment 
possibilities and station locations. The engineering analysis evaluated segments in greater detail with regard to conceptual 
plan and profile drawings, capital costs, and operations and maintenance costs. The environmental analysis identified 
potential impacts and constraints along the more defined corridors in four categories: 

• Natural environment impacts 

• Social/cultural resource impacts 

• Land use impacts 
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• Engineering/environmental constraints 

The 1996 corridor planning studies found that the 1-5 corridor was very effective in serving the end-to-end markets of San 
Francisco and Los Angeles. This corridor offers the shortest distances, lowest capital costs, fastest Los Angeles to San 

Francisco Bay Area travel times, and the highest overall ridership forecasts. However, the 1-5 corridor would be the least 
attractive corridor for serving intermediate markets because future stations would be distant from the major urban population 
centers of the San Joaquin Valley. The 1-5 corridor has very little existing or projected population between the San Francisco 

Bay Area and Los Angeles (California Intercity High Speed Rail Commission 1996). In contrast, well over 3 million residents 
were projected to live between Fresno and Bakersfield along the Central Valley corridor by 2015, which directly serves all the 
major Central Valley cities. Residents along the Central Valley corridor lack a competitive transportation alternative to the 
automobile, and a ridership analysis showed that they would be ideal candidates to use an HST System. 

Basis For Not Studying 1-5 Corridor at Program Level is Equally Compelling Now 

The facts and rationale for why the 1-5 corridor was determined not to be a reasonable alternative during the Statewide 
Program EIR/EIS process are equally compelling now. 

Failure to meet Droiect Dumose and need/Droiect obiectives: The Dumose of the statewide HST System is to Drovide a 
reliable high-speed electrified train system that links the major metropolitan areas of the state, and that delivers predictable 
and consistent travel times. A further objective is to provide an interface with commercial airports, mass transit and the 
highway network and relieve capacity constraints of the existing transportation system as increases in intercity travel demand 
in California occur, in a manner sensitive to and protective of California's unique natural resources (Authority and FRA 2005). 

As described in Chapter 1, the purpose of the Fresno to Bakersfield Project is to implement the Fresno to Bakersfield Section 
of the California HST System to provide the public with electric-powered high-speed rail service that provides predictable and 
consistent travel times between major urban centers and connectivity to airports, mass transit, and the highway network in 
the south San Joaquin Valley, and connect the northern and southern portions of the system. 

A key consideration in not studying an 1-5 corridor alignment in the Statewide Program EIR/EIS is the fact that 1-5 corridor 
would not serve many major metropolitan areas of the state or provide intermodal transportation connectivity. The same is 
true today. The 1-5 corridor bypasses the major population centers of the San Joaquin Valley. It is approximately 50 miles 
west of Fresno (2010 population, city: 494,665) and 20 miles west of Bakersfield (2010 population, city and adjoining 
unincorporated Greenacres and Oildale: 385,633). Beyond the Fresno to Bakersfield section, the 1-5 corridor alternative would 
also preclude efficient rail service to Merced (2010 population, city: 78,958) and Hanford (2010 population, city: 53,967). The 
necessity for passengers, most of whom live along the SR-99 corridor, to travel from population centers to the 1-5 corridor in 
order to access the HST would reduce the system's reliability by increasing the amount of time and distance from home to 
station in comparison to an alignment close to major Central Valley population centers. Increasing this time and distance also 
increases riders' uncertainty over reaching the scheduled HST on time, as well as making their overall trip longer from end to 
end. As a result of bypassing the population centers of the San Joaquin Valley, the 1-5 corridor fails to meet the HST purpose 
of providing a reliable mode of travel linking the major metropolitan areas of the state. 


(^CALIFORNIA J 

High-Speed Rail Authority 

U S. Department Page 35-14 

w of Transportation 

Federal Railroad 

Administration 













CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 



GENERAL 


FB-Response-GENERAL-02: Alternatives 


Lack of Compatibility with Land Use Planning : Another consideration in not studying an 1-5 corridor alignment in the 
Statewide Program EIR/EIS is the fact that such an alignment would not be compatible with future growth patterns in the 
Valley. The same is true today. Land use planning in the San Joaquin Land continues to focus urban growth in the Central 
Valley cities around the SR-99 corridor, rather than along 1-5, consistent with conditions noted in the Statewide Program 
EIR/EIS. There is virtually no development envisioned along the majority of the 1-5 corridor. As set forth in the San Joaquin 
Valley Blueprint, land use planning in the valley focuses and accommodates growth in the communities along the SR 99 
corridor (Council of Fresno County Governments 2009). For the shortest 1-5 route option, Kern County would be served by a 
station about 20 miles from downtown Bakersfield, whereas a Fresno County station would be about 46 miles from downtown 
Fresno. This does not provide the urban centers of the south San Joaquin Valley a reasonable transportation alternative, 
which is an objective of both Proposition 1A and the project's purpose. 

To provide maximum opportunity for ridership and station area development in accordance with the purpose, need, and 
objectives for the HST System, the preferred HST station locations would be multi-modal transportation hubs and would 
typically be in traditional city centers. The Authority's station area development principles draw on transit-oriented 
development (TOD) strategies to focus compact growth within walking distance of rail stations and other transportation 
facilities (Murphy et al. 2004). Applying TOD measures around HST stations is a strategy that has worked for large, dense 
urban areas, as well as smaller central cities and suburban areas. 

The ease of accessing HST stations for passengers and other users is critical to the success of the HST project. This includes 
providing the most efficient travel experience possible - both in absolute terms and in relation to the customers' perceptions - 
especially to make HST travel competitive with other travel modes. Locating the stations on the 1-5 freeway would require 
some type of connecting service, thereby requiring more passengers to make this extra connection to get to their final 
destination and increasing their travel times. This additional imposition can result in train travel being more inconvenient and 
less attractive for passengers. Placing stations in existing downtowns and population centers essentially puts travelers at a 
city's doorstep and would likely reduce the travel time needed to get to the travelers' final destination. In addition, the 
location of stations along 1-5 would promote unplanned growth which is against the goals and objectives of the San Joaquin 
Valley Blueprint and the general plans of valley counties (e.g., Fresno County General Plan Land Use and Agriculture Element, 
Policy LU-A.l; County of Kings 2035 General Plan Land Use Element; and Kern County General Plan Land Use, Open Space, 
and Conservation Element policies 5 and 49), the opposite of what the HST System is intended to achieve, and is opposed by 
numerous agencies, including the U.S. Environmental Protection Agency (EPA). 

Spur System Would Have Increased Impacts. Low Ridership. Operational Constraints, and Higher Cost : Some commenters 
have suggested an alternative combining an 1-5 corridor HST route with spur lines to Fresno, Bakersfield, and other San 
Joaquin Valley cities. The 2005 Program EIR/EIS explained that this option was rejected from consideration because it would 
add considerable additional capital costs from the additional track miles, would result in less ridership than the SR-99 corridor, 
and would have operation constraints. The same concerns continue to be true now. An 1-5 spur system alternative would 
suffer from the same inconsistencies with the project purpose and objectives as the 1-5 corridor. Further, it would have its 
own impacts on waters of the United States, waters of the state, special status species, and agricultural land. This is easily 
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demonstrated by a gross estimate of the additional right of way necessary for spur connections from stations on 1-5 to the 
cities of Fresno, Hanford, and Bakersfield. 

The following are based on an estimated 75-foot additional right-of-way width (assuming this would be a double-track surface 
line with minimal elevated sections) because none of these roads currently have sufficient right of way to support a rail line. 
Because the spurs would be generally located within the same habitat types as the project, they would have similar impacts 
on special status species, scaled to the amount of habitat and number of movement corridors affected. 

• The distance from the Fresno Amtrak station to 1-5 along SR-180 and West Panoche Road is approximately 52.5 miles. A 
spur line would require at least 477 acres of land, potentially more in order to provide a smooth transition from SR-180 to 
West Panoche Road. Substantial portions of this line would cross agricultural lands outside the urbanized areas of Fresno 
and Kerman. This would also affect a substantial number of businesses and residences that adjoin SR-180 within Fresno 
and Kerman. West of Kerman, the route would also require a new crossing at Fresno Slough, potentially affecting 
wetlands. 

• The distance from the Hanford Amtrak station to 1-5 along SR-198 is approximately 34 miles. A spur line would occupy 
approximately 309 acres of land. Most of the land along SR-198 outside of the Hanford/Armona and Lemoore urban 
areas is in agricultural use. East of Lemoore Naval Air Station, the route would cross possible wetlands. 

• The distance from the Bakersfield Amtrak station to 1-5 along SR-58 (assuming that an acceptable route could be found 
through Rosedale) is approximately 24 miles. An additional 215 acres of right of way would be necessary; probably more 
if a curved transition is made to connect the off-set northern and southern alignments of SR-58 west of Enos Lane. This 
alignment would affect a substantial number of businesses and rural residences that adjoin SR-58 within Bakersfield and 
the unincorporated communities of Rosedale and Green Acres. It would also cross agricultural areas. 

In addition, acquisition of right of way, construction, and operation of connecting trains on approximately 110 miles of spur 
tracks would add substantially to the construction and operational costs of the system. In other words, the rationale for 
rejecting study of an 1-5 corridor spur system applies equally now as it did previously. 

In summary, the 1-5 corridor could possibly provide better end-to-end travel times compared to the Central Valley corridor, 
but the 1-5 corridor would not meet project objectives and would not satisfy the project's purpose and need. First, because it 
is not where the bulk of the Central Valley population resides, the 1-5 corridor would result in lower ridership and would not 
meet the current and future intercity travel demand generated by the Central Valley communities as well as the Central Valley 
corridor. Second, the 1-5 corridor would not provide transit and airport connections in this area, and thus would not meet the 
purpose and need and basic objectives of maximizing intermodal transportation opportunities and improving the intercity 
travel experience in the Central Valley area as well as the Central Valley corridor. Third, use of the 1-5 corridor would 
encourage sprawl development, which is against the intended purpose of the HST System, and which was opposed by 
numerous agencies, including the EPA. Finally, the 1-5 corridor would have greater environmental impacts than the Central 
Valley corridor. For these reasons, the 1-5 corridor was not carried forward in the environmental analysis in the Statewide 
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Program EIR/EIS for the California HST System and it is not a reasonable alternative that merits study at the project-level in 
the Fresno to Bakersfield section EIR/EIS. 

Rationale for Not Studying an SR 99/UPRR Corridor Alternative 

The SR 99/UPRR corridor between Sacramento and Bakersfield was evaluated in the Statewide Program EIR/EIS along with 
the BNSF corridor. The SR 99/UPRR corridor was not selected as the preferred corridor for the Fresno to Bakersfield Section. 
Prior to initiating the preparation of the project-level EIR/EIS for the Fresno to Bakersfield Section, the Authority investigated 
potential alignments for a station location in the Hanford, Visalia, and Tulare area (Authority and FRA 2007). Since Visalia and 
Tulare are located along the SR 99/UPRR corridor, most of the potential alternatives were partially or largely located in the SR 
99/UPRR corridor. Therefore, alternative alignments within the SR 99/UPRR corridor were re-evaluated for the Fresno to 
Bakersfield Section. That analysis is provided in the Checkpoint B Summary Report (Authority and FRA 2011) prepared for the 
project and is available on the Authority website. 

As described in the Checkpoint B Summary Report, environmental impacts of an alignment in the SR 99/UPRR corridor would 
be somewhat similar to the BNSF Alternative. However, an SR 99/UPRR alignment was determined not to be feasible or 
practicable (as described below) and therefore was not carried forward for detailed analysis in the Fresno to Bakersfield 
EIR/EIS. The HST alignment in the SR 99/UPRR corridor presents a number of significant logistical conflicts involving existing 
infrastructure that makes the alternative not feasible or practicable. These conflicts are unique to this alignment, and many of 
them are interrelated, especially those involving UPRR tracks. HST design and construction to resolve these conflicts would 
inhibit or even foreclose nearby desired public and private investment and development. 

As early as 1862, when Congress passed the Pacific Railway Act, which authorized and subsidized construction of the first 
transcontinental railroad, railroads have been viewed as essential infrastructure for commerce and a healthy national 
economy. Today, more than 650 freight railroads in the United States have "common carrier" status, including the four 
market-dominating Class 1 companies: CSX, Norfolk Southern, BNSF Railway, and UPRR. "Common carrier" status was 
established by the Interstate Commerce Act of 1887 (ICA), and it grants "common carrier" railroads certain rights and 
protections; in return, "common carriers" are obliged to serve the public without discrimination. The ICA also created the 
Interstate Commerce Commission (ICC) to regulate the railroads. The ICC was replaced by the Surface Transportation Board 
in 1996. 

Access to railroad property by state and local governments can be achieved either by negotiated agreement or condemnation 
(eminent domain). In practice, very few condemnation actions have been taken, and even fewer have succeeded. Virtually all 
access to railroad property (whether through easement or in fee) has been obtained through negotiated agreements. This is 
largely due to the fact that under the ICA and successor laws, and based on than 100 years of case law, railroads have 
established a very high level of property protection. In condemnation proceedings, a clear and compelling public purpose-one 
that does not adversely affect the public mission of the railroads-must be demonstrated in order to prevail. 

Freight railroads are chiefly concerned with two issues relating to proposed construction within or near their right-of-way: (1) 
public safety and their potential liability for damages, whether or not the result of their actions (liability risk); and (2) 
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maintenance of their access to existing and potential new customers (commercial risk). Other concerns frequently expressed 
include the continuation of railroad operations during construction, and the protection of their facilities from additional wear 
and tear caused by construction activity or permanent changes in soil conditions, drainage, etc. 

In the case of the HST project, the UPRR has expressed its concerns in writing on several occasions regarding both liability 
risk and commercial risk. It believes that construction of project facilities within its right-of-way would expose it to a 
significant and unmanageable increase in financial risk due to the creation of new hazards. It also maintains that the project 
would result in both displacement of existing customers, and a "walling off" of miles of its right-of-way to potential future 
customers. Based on these concerns, active opposition by the UPRR would result in (1) adverse impact on project schedule 
(delay); and (2) adverse impact on project cost. These impacts are addressed in more detail below. 

UPRR's stated opposition to construction within its right-of-way would result in unwillingness to negotiate terms under which 
such construction could take place. This position would require the Authority to initiate a condemnation action in state court. 
The outcome of this kind of proceeding, including very recent experience in Sacramento, suggests that such an action would 
be met with a successful petition to have jurisdiction moved to federal court. The UPRR likely would raise the safety issue in 
its defense and seek an injunction from the court to stop work on this section of the project until the matter was resolved. 
These actions would also bring in the involvement of the California Public Utilities Commission and, potentially, the FRA in its 
safety regulatory role. 

The Authority could respond by (1) continuing to pursue the matter in the courts until resolution; or (2) preparing alternative 
designs that allow the HST facility to cross over UPRR right-of-way, where necessary, employing unusually difficult and 
expensive construction ("straddle bents" in excess of 150 feet in width and more than 1,700 feet in length). Under the first 
option, the Authority would incur unknown and unmanageable schedule risk due to the time required for litigation (such 
litigation could take 2 years or more to resolve); and cost escalation risk due to delay and potential mitigation imposed by the 
courts. Further, and most importantly, the Authority would have project completion risk, because there would be no 
guarantee of success in court. 

UPRR's stated opposition to construction adjacent to its right-of-way could result in its filing a civil action in state court 
claiming damages relating to loss of revenue from current and future customers. In this case, jurisdiction would most likely 
remain in state court, and the likelihood of obtaining injunctive relief during litigation would be low. However, the Authority 
would still have unknown cost risk associated with a potential finding in favor of the railroad, which could translate into 
uncertainty regarding the project's overall funding plan and schedule. 

It may be possible to construct and operate HST facilities adjacent to UPRR tracks in some areas; however, pursuing the 
design and construction of the UPRR alignment alternative poses serious threats to the success of the HST Project in the 
Fresno to Bakersfield Section. The legal aspects of this issue represent a major logistical impediment that the Authority wishes 
to avoid, because they could add years to the project schedule, escalate costs, and threaten the completion of a viable high¬ 
speed train system throughout the state. 

Highways and Local Roads. The SR 99/UPRR alignment alternative would require the reconstruction of four interchanges 
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along SR 99 and the interchange at SR 99 and SR 198. These interchanges are currently constrained by UPRR. Due to the 
existing constraints on the roadway and interchange configurations, a new design would require exceptions to the Caltrans 
design standards. These design exceptions would decrease the safety of the driving public by exposing them to features 
below the current state highway design standards. 

Additionally, the UPRR alignment alternative would be on a viaduct structure passing over SR 99 five times between Fresno 
and Bakersfield, and also over SR 137 in Tulare. Although columns could be placed to avoid existing infrastructure, HST tracks 
in the UPRR corridor would forever constrain improvements along one of the state's most vital roadways and preclude the 
long-range vision of SR 99 being upgraded to an interstate highway. 

The SR 99 and SR 198 interchange in Visalia represents a significant constraint to the HST alignment to stay within the 
existing transportation corridor. Because the existing junction is located adjacent to the Visalia Municipal Airport, the HST 
alignment would have to be placed in a trench in order to avoid raising the existing bridges in the interchange. Any increase 
in elevation of transportation infrastructure is unacceptable, because it would interfere with the Precision Instrument 

Approach Surface of the airport. Maintaining an alignment along this corridor, outside of the airport constraints, would impact 
SR 198 and necessitate the reconstruction of the freeway-to-freeway interchange. SR 198 would cross over the HST tracks 
along the existing horizontal alignment. 

Airport Runway Protection Zones. Four airports occur in the vicinity of the SR 99/UPRR alignment: Visalia Municipal 
(Visalia), Mefford Field (Tulare), Delano Municipal (Delano), and Minter Field (Shatter). These airports were developed 
subsequent to the UPRR; therefore, the railroad does not encroach on their Precision Instrument Approach Surfaces, as 
defined in the Caltrans Highway Design Manual Index 207 (Caltrans 2006). However, these airports constrain the HST 
alignment and the necessary relocations of other facilities impacted by the HST. 

In order to stay within the transportation corridor near the Visalia Municipal Airport, the HST project, as noted above, would 
need to be constructed in a trench to avoid encroaching on the Airport's Precision Instrument Approach Surface (Authority 
and FRA 2011). Given geometric constraints, and in an effort to not place SR 99 between rail facilities, the UPRR tracks would 
need to be relocated for a length of 5 miles between Visalia and Tulare. This would allow the HST to be located between SR 

99 and the UPRR tracks. Without UPRR's cooperation, this would not be feasible. 

Relocation of the UPRR tracks in this 5-mile-long segment would result in significant infrastructure impacts. All of the existing 
rail spurs would need to be reconstructed along with all of the rail infrastructure and a substantial number of state and local 
road facilities. The resulting larger project footprint would increase the loss of agricultural lands and result in adverse impacts 
to the local businesses. 

The only available alternative to avoid the airport and the relocation of UPRR would involve aligning the HST tracks 
approximately 1 mile to the west of the existing SR 99 transportation corridor between Goshen and Tulare, a distance of 
some 13 miles. This would increase impacts to resources such as agricultural lands and dairies. 
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Industrial Facilities. The SR 99/UPRR alignment impacts numerous industrial facilities between Fresno and Bakersfield. The 
alignment would avoid direct impacts to some facilities; however, there may be indirect impacts to the facilities, including 
limiting expansion, preventing future connections with UPRR, or altering the local roadway network so as to make the 
facilities' locations no longer desirable to suppliers or customers. Table 1 indicates some of the facilities affected. 


Table 1 

Industrial Facilities Impacted by UPRR Corridor Alignment 


Company 

Location 

Industry 

JD Heiskell & Co 

Tulare 

Grain Processing 

Kraft Foods, Inc. 

Tulare 

Food 

California Dairies 

Tipton 

Butter Plant 

Calgren Renewable Fuels 

Pixley 

Ethanol Plant 

JD Heiskell & Co 

Pixley 

Grain Processing 

Crop Production Sen/ices 

Delano 

Fertilizer 

Railex 

Delano 

Rail Shipping 

Sears Logistics Services 

Delano 

Retail Distribution 

AES Delano 

Delano 

Biomass Power Plant 

APTCO 

Delano 

Expanded Polystyrene 

Source: URS 2010 


For example in Delano, just south of the airport, a Railex distribution center is located adjacent to the UPRR tracks. Railex is a 
private, non-stop rail service that has two trains a week from Delano, California to Rotterdam, New York, primarily for the 
movement of agricultural goods across the country. Railex is recognized by the U.S. EPA as a SmartWay Transport Partner. As 
a rail transportation company, Railex has a spur connection to the UPRR, The UPRR alignment alternative crosses over the 
Railex spur on a viaduct to avoid severing the existing connection. However, the location of the HST within the SR 99/UPRR 
corridor would limit the ability of Railex to expand its storage track area, and therefore would hinder the future growth of this 
distribution center. 

Rationale for Not Studying a San Joaquin Valley Railroad Corridor 

Public comments on the RDEIR/SDEIS stated that an HST alignment paralleling the San Joaquin Valley Railroad (SJVR) on the 
east side of the San Joaquin Valley would have fewer impacts than the alternatives considered in the environmental 
document. An alignment on the east side of the San Joaquin Valley from Fresno to Bakersfield was not originally considered 
for the project in the preliminary alternatives analysis process because it would result in substantial out-of-direction travel, 
increasing the cost of the project and the travel time. However, in response to comments on the environmental document, an 
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alignment that paralleled the SJVR from Fresno to Bakersfield was reconsidered. 

An SJVR Alternative would be the same as the BNSF Alternative in Fresno from the northern limits of the project south to E. 
Jensen Avenue. From that point, the SJVR Alternative would diverge to the southeast, following S. Railroad Avenue and S. 
Golden State Boulevard through Fresno to Malaga (Exhibit GENERAL-02.2). The alignment would cross over the UPRR 
between E. Central and E. American avenues and curve to the east, crossing the San Joaquin Valley for about 14 miles before 
paralleling the west side of the SJVR at Reedley. The SJVR Alternative would continue to parallel the SJVR through Reedley, 
Dinuba, Ivanhoe, Exeter, and Lindsay. At Avenue 224 south of Lindsay, the SJVR Alternative would diverge from the SJVR, 
bypassing Porterville to the west. South of Terra Bella, the alignment would parallel the west side of SR 65 south to Ducor 
where it would again pick up the SJVR south of Avenue 32. The alignment would parallel the west side of SJVR through 
Richgrove and then drop south at E. Lerdo Highway east of the Shatter Municipal Airport and join the BNSF Alternative south 
of Reina Road in Rosedale. This alignment would be approximately 11 miles longer than the BNSF Alternative and add about 3 
minutes to the travel time between Fresno and Bakersfield. 


The SJVR Alternative was compared with the BNSF Alternative using the principal environmental screening parameters that 
were considered for the initial evaluation of potential alternatives for the Fresno to Bakersfield Section: farmland conversion, 
impacts to special aquatic sites which included rivers, lakes, ponds, and seasonal wetlands, residential displacements, and 
commercial/industrial displacements. Farmland conversions were estimated based on important farmland (i.e., prime 
farmland, farmland of statewide importance, farmland of local importance, and unique farmland) data maintained by the 
California Department of Conservation Farmland Mapping and Monitoring Program. Impacts to special aquatic sites were 
based primarily on two data sources: the National Wetlands Inventory (NWI) and the Holland Vernal Pool Inventory (Holland 
2009). Displacements were determined from aerial photography of the alignments. For the screening analysis, it was assumed 
that the alignments would be 100 feet wide. The results of the analysis are provided in Table 2. 


Table 2 

Screening Comparison of SJVR and BNSF Alternatives 


Alternative 

Farmland 

Conversion 

(acres) 

Special Aquatic 
Sites (acres) 

Residential 

Displacements 

Commercial/Industrial 

Displacements 

BNSF Alternative 

940 

32.7 

232 

257 

SJVR Alternative 

1,014 

12.6 

241 

390 
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Exhibit GENERAL-02.2: San Joaquin Valley Railroad Alternative Alignment 
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Initial screening indicates that the SJVR Alternative would have greater impacts to farmlands and urban centers than the 
BNSF Alternative, and the SJVR Alternative would impact waters of the U.S. that have been much less modified by agricultural 
practices than waters more toward the center of the valley. Those waters include the Kings, Saint Johns, Kaweah, Tule, and 
White rivers and Deer and Poso creeks. The SJVR Alternative passes through a region of the San Joaquin Valley that is as 
intensely cultivated as the area crossed by the BNSF Alternative. Between Fresno and Bakersfield, the BNSF Alternative would 
cross through the communities of Corcoran, Wasco, and Shafter. The SJVR Alternative would cross through the communities 
of Reedley, Dinuba, Ivanhoe, Exeter, Lindsay, Shafter, and Richgrove, twice as many as the BNSF Alternative. Because the 
SJVR Alternative is substantially longer than the BNSF Alternative and crosses through more communities, the capital cost for 
constructing the HST on this alignment would be higher than the construction costs for the BNSF Alternative, possibly on the 
order of $700 million. Because the SJVR Alternative would increase travel time by an estimated 3 minutes and project costs 
by as much as $700 million, the alternative was judged not to be reasonable and practicable and is not considered further in 
this environmental analysis. In addition, the overall environmental impacts of the SJVR Alternative are equal to or greater 
than the BNSF Alternative; therefore, the SJVR Alternative is not environmentally superior to alternatives that have already 
been evaluated in the Fresno to Bakersfield EIR/EIS. For these reasons, this alternative is not a reasonable alternative that 
will meet the project's purpose and need and will therefore not be included in the Final Fresno to Bakersfield EIR/EIS. 

Rationale for Not Studying Alternatives That Would Exclusively Use Existing Transportation Corridors 

Some comments have suggested that the RDEIR/SDEIS should examine alternative routes that are located completely within 
existing transportation corridors, primarily the BNSF and UPRR/SR 99 corridors. These comments have suggested using 
existing tracks or upgrading Amtrak facilities to allow Amtrak to operate at higher speed. 

Unsuitability of Existing Tracks. Dedicated tracks (those only used by HSTs) are necessary to avoid scheduling conflicts 
and potential conflicts with slower-moving trains, as well as to ensure the proper maintenance of tracks for high-speed 
operation and to include curves engineered for high speeds. Because of proposed operating speeds and FRA’s safety 
requirements, the proposed HST System in the Central Valley would be designed with fully grade-separated tracks that are 
dedicated for HST use. Grade separation is necessary to avoid accidents where tracks cross roads or other rail lines. Railroad 
crossing gates do not provide a sufficient level of exclusion (at upper speeds, an HST travels the length of a football field in 
less than 1 second). 

Existing railroad tracks in the project area are built to support freight and lower-speed passenger service. These services 
share the track in some locations, requiring passenger trains to wait for the passage of freight trains on a regular basis. 
Existing tracks are owned by UPRR and BNSF and cannot support 200 mph passenger rail service on those tracks. . The 
existing rail tracks are not grade-separated from all intersecting roads, with at-grade crossings being the normal 
configuration. Neither the existing tracks nor the roadbed were built to accommodate or meet minimum standards for high¬ 
speed rail operations. In addition to the safety and capacity constraints, portions of the existing rail rights-of-way are not 
sufficiently straight to accommodate the design speed of the HST, which would necessitate divergence to maintain sufficiently 
high speeds. For example, an operating speed of 220 mph requires that track curves have a minimum radius of 5 miles. 
Additionally, the 2005 Program EIR/EIS (Authority and FRA 2005) concluded that sharing track with a first priority of freight 
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service would be unacceptable for HSTs because it would prevent them from providing high-speed service and travel times. 
Finally, placing an overhead electrification system on existing railroad tracks would restrict the height of freight traffic (i.e. 
doublestacks) which would be unacceptable to the UPRR and BNSF. Use of existing track for the HST in the Fresno to 
Bakersfield Section was therefore not considered to be a reasonable alternative for study in this EIR/EIS. 

Limitations of Existing Corridors and Amtrak Upgrade. Proposition 1A includes a design characteristic that calls for the 
HST alignment to follow existing transportation or utility corridors to the maximum extent feasible, as determined by the 
Authority. However, due to HST engineering and operational needs, it cannot feasibly be built solely within the existing 
transportation corridors. Existing corridors are not sufficiently straight nor are their curve radii long enough to support high¬ 
speed operation along their full lengths. Safety considerations also dictate the need to separate the HST from roads and 
conventional rail (see Section 2.4.2.A, Alignment Requirements). As a result, it is not operationally feasible to run the HST 
down the center of SR 99, as suggested by some comments, does not exist. Further, to make greater use of existing 
corridors, additional right-of-way would be needed to provide sufficient width and curve radii for high-speed operations. This 
would necessitate acquisition and removal of substantially greater numbers of homes and businesses to expand and 
straighten these corridors, with greatly increased impacts on existing communities as the alignments pass through urban 
areas. 

In compliance with the objective of using existing corridors where feasible, in making decisions regarding HST alignments and 
station locations, the Authority and the FRA have maximized the use of existing transportation corridors where feasible and 
minimized impacts on both agricultural lands and communities. Accordingly, the Authority and FRA eliminated potential "new 
corridor" alignment alternatives to the west and east of SR 99 from further consideration in the Statewide Program EIR/EIS 
(Authority and FRA 2005) and have identified downtown station locations for study in Fresno and Bakersfield. These 
downtown locations would help to minimize impacts on agriculture while promoting urban infill development. 

To achieve the non-stop travel times in Proposition 1A, sustained operations over 200 mph are required throughout most of 
the Central Valley. Scheduled travel time for Amtrak trains between Bakersfield and Oakland averages 6 hours and 9 minutes, 
with an average speed of 51.3 mph (the maximum speed on the route is 79 mph) (Caltrans 2008a). The Amtrak plan for the 
next 10 years includes adding one more roundtrip per day between Oakland and Bakersfield and reducing the travel time 
between these two cities to below 6 hours (Caltrans 2008b). These improvements and upgrades will provide some benefit to 
rail passengers, but will not provide substantial passenger rail capacity to the San Joaquin Valley, nor approach HST's 
maximum nonstop service travel time between San Francisco and Los Angeles of 2 hours and 40 minutes in Proposition 1A. 
Track upgrades have limitations as many aspects of existing rail infrastructure, such as curves and at-grade road crossings, 
limit potential speed improvements. Additionally, almost all existing track is used for freight trains that operate at slower 
speeds than passenger trains. FRA regulations limit train speeds on routes that handle both freight and passenger traffic (CRS 
2013). Intercity rail transportation in the Fresno to Bakersfield corridor is currently provided by the Amtrak California™ San 
Joaquin Route, operated by Caltrans on the railroad tracks owned by the BNSF Railway, and passenger train service must 
yield to freight trains, resulting in longer travel times and less schedule predictability for train passengers. For these reasons, 
track upgrades to the infrastructure used by Amtrak to improve service would not allow speeds necessary to meet a basic 
objective of the project. 


(^CALIFORNIA J 

High-Speed Rail Authority 

u.s. Department Page 35-24 

w of Transportation 

Federal Railroad 

Administration 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-03: HST and Growth in the San Joaquin Valley - Measures to Realize Densification 
Benefits of HST - Role of Local Governments/Station Area Cities and Counties in Making it Happen 

Some comments questioned the 
role of the HST System in 
influencing growth, and the HST 
System's influence on station 
areas and local jurisdictions' 
growth. 

The analysis of growth impacts involves modeling, using reasonable assumptions of future trends, to develop reasonable 
projections. Growth projections were made at a countywide level and are not as detailed as the analysis of direct impacts, 
such as the effect on waters of the U.S., which is calculated in fractions of an acre. 

As discussed in Section 3.18, Regional Growth, of the EIR/EIS, the analysis undertaken by the Authority and FRA show that 
the HST System has the potential to induce some growth and intensify growth near stations. Both population and 
employment in Fresno, Kings, Tulare, and Kern counties are projected to grow at a higher average annual rate than California 
as a whole and are described in detail in Section 3.18. The growth inducement analysis in Section 3.18 of the EIR/EIS shows 
that in counties analyzed within the study area (Fresno, Kings, Tulare, and Kern), the HST alternatives are projected to induce 
somewhat more population growth (about 3% more total population) and create additional future employment opportunities 
(about 4% more total jobs) than would occur under the No Project Alternative (refer to Table 3.18-18 in the EIR/EIS). The 

HST would help provide employment opportunities in the San Joaquin Valley counties, which traditionally have higher rates of 
unemployment than the statewide average and would encourage more compact growth around the proposed stations at 
greater intensities than currently exist. The project would also redirect development growth to central cities, in conjunction 
with the Senate Bill (SB) 375 (state legislation requiring regional targets for reduction of greenhouse gas [GHG] emissions) 
regional efforts, and future plans of the cities of Fresno and Bakersfield, and would reduce the pressure for the future 
conversion of farmlands by encouraging new investments around the stations in Fresno and Bakersfield, rather than in 
peripheral areas. 

HST construction- and operation-related employment impacts were estimated using a Regional Input-Output Modeling System 
(RIMS) II multiplier model of the Fresno, Kings, Tulare, and Kern county region. The analysis of population and employment 
growth updated the population and employment estimates that were originally developed for the growth analysis in the Bay 
Area to Central Valley Program EIR/EIS (Authority and FRA 2008). The potential impacts of induced employment growth were 
evaluated based on the infill potential and magnitude of land needed to accommodate the projected population and 
employment growth. The analysis of land consumption estimated the population and employment growth that could fit within 
the urban growth boundaries delineated by the current general plans of the counties of Fresno, Kings, Tulare, and Kern, and 
the cities of Hanford, Visalia, Corcoran, Wasco, Shafter, and Bakersfield. The population, employment, and land consumption 
estimates were then reviewed to characterize the potential secondary impacts (see Section 3.18.3, Methods for Evaluating 
Impacts). 

Under the No Project Alternative, the populations of Fresno, Kings, Tulare, and Kern counties are projected to increase by 
over 59%, 75%, 80%, and 81%, respectively, between 2010 and 2035. Rates of employment are anticipated to increase by 
approximately 35% in Fresno, 11.5% in Kings, 24.5% in Tulare, and 19.5% in Kern counties between 2010 and 2035. Refer 
to Table 3.18-4. While the recent changes in the economy have slowed this growth, the general long-term trends are 
expected to continue because the region attracts people seeking affordable housing, and the cities of Fresno and Bakersfield 
are the main economic centers. 

The EIR/EIS analysis shows that the HST alternatives would create additional employment and business opportunities and 
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attract higher-wage jobs in comparison to the No Project Alternative during both construction and operation (see Section 

3.18). In addition, the HST project is forecasted to increase the population of the four-county region by approximately 

110,649 more people (Table 3.18-18[I3]) when compared to the No Project Alternative. However, the HST alternatives would 
only slightly raise the projected population and employment growth beyond growth that would occur under the No Project 
Alternative. Despite the current economic downturn, substantial growth is projected to occur in the San Joaquin Valley over 
the next several decades. For example, the California Department of Finance's Population Projections for California and 

Counties (DOF 2013) anticipate that Fresno County's population will increase by 394,217 persons between 2010 and 2035, 
and during the same period Kern County will add 643,531 residents, Kings County will add 67,058 residents, and Tulare 

County will add 238,956 residents. The analysis of current general plans of cities and counties within the region found that 
the cities have enough area within their current spheres of influence to accommodate the planned growth to 2035 as well as 
the HST-induced growth. Accommodating HST-induced growth would, therefore, not impose an additional burden of future 
farmland conversion, or future extension of public infrastructure beyond what is currently planned. 

Relocation and Long Range Commuting 

The growth-inducement analysis in the EIR/EIS considered the potential for people to move from the coast to less expensive 
housing in the Central Valley, including commuters. However, the future conditions necessary to identify the sites where such 
commuters might live-including the location of employment centers, types of employment, range of salaries, price of fuel, 
regional and local land use plans and regulations-are unknown. Therefore, projecting the extent and specific locations of 
growth resulting from relocations from the coast would be a speculative endeavor and has not been undertaken. Some 
comments assert that the shortened travel time between the San Joaquin Valley, with its relatively low housing costs, and the 
Bay Area and Los Angeles Basin, which have both higher salaries and higher housing costs, would result in substantial 
numbers of coastal residents moving to the Valley and commuting to work on the HST System. However, travel time alone 
does not determine a reasonable commute mode and commute distance. Willingness to relocate in order to save housing 
costs is a function of housing cost, the quality of available housing (including quality of schools), commute time, and cost of 
the daily commute. 

The HST will not be a below market cost, subsidized commuter rail service, but instead would provide rapid long-distance 
travel, priced at commercial market rates. HST fares are expected to be tied to typical airplane fares. The cost of the fares will 
discourage relocation and a daily commute to and from the Bay area and the Los Angeles Basin. 

Growth at Proposed HST Stations 

Future development intensification near the Fresno and Bakersfield stations would help maximize system-wide ridership, 
support local land use plan changes near the stations encouraged by the San Joaquin Valley Blueprint and anticipated in the 

City of Fresno and City of Bakersfield General Plans, and reduce the demand for new development areas to the extent that 
some of the region's anticipated future growth would be captured by the mixed-use TOD envisioned for the areas around 
stations. 
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The Kings/Tulare Regional station (either West or East alternatives) are not consistent with the general plans of either Kings 
County or the City of Hanford, nor are they discussed in the San Joaquin Valley Blueprint. The West alternative site is in line 
with urbanization trends in the Hanford area; the East alternative, on the other hand, is surrounded by agricultural land. 
Development of this station would reinforce the importance of Hanford as a transportation hub, but would not result in higher 
density development in the City's downtown. 

The Authority has determined that station-area development and value-capture at and around station sites are essential for 
promoting HST ridership, and recognize the need to work with local governments to ensure that effective land use policies are 
adopted and implemented. Therefore the Authority has developed HST Station Area Development General Principles and 
Guidelines (discussed in Section 3.13, Station Planning, Land Use, and Development) that articulate the following principles 
for development around the urban stations: (1) development density greater than the community average; (2) mixed land 
use; (3) compact, high-quality, pedestrian-oriented development; (4) an active, defined center; (5) limited, managed parking; 
and (6) public leadership (Authority 2011a). The Authority and FRA, along with the EPA, U.S. Housing and Urban 

Development, and the Federal Transit Administration (FTA), have also entered into a "Memorandum of Understanding for 
Achieving an Environmentally Sustainable High-Speed Train System in California," which includes a common goal of 
integrating HST station access and amenities into the fabric of surrounding neighborhoods (Authority and FRA, et al. 2011), 
available on the Authority's website. 

These principles have been at the forefront during project-level environmental review and will be particularly important in the 
selection of station sites, including those in Fresno and Bakersfield, and in implementing station development. HST station 
area development principles draw on TOD strategies from the MTC, Bay Area Rapid Transit (BART), and the Sacramento Area 
Council of Governments, among others, that have been effective at focusing compact growth within walking distance of rail 
stations and other transit facilities. The Authority recognizes that land use is within the purview of local government and 
acknowledges that local governments will play a key role in implementing station area development. This role would include 
adopting plans, policies, zoning provisions, and incentives for higher densities, and approving a mix of urban land uses within 
at least a 1/2-mile radius around proposed urban HST stations, as provided in the HST Station Area Development General 
Principles and Guidelines. The Authority has offered matching funds to local agencies for station area planning. The Authority 
has signed an agreement with, and is providing funding and technical assistance to, the City of Fresno for development of a 
station area plan that reflects the Authority's General Principles and Guidelines. The Authority has offered to provide similar 
funding and assistance to the City of Bakersfield, and although the City has not yet applied, the funding remains available. 

As discussed above, growth is expected to occur within the region under the No Project Alternative as well as with the HST 
System. The cities of Fresno and Bakersfield already have existing general plan policies promoting higher density downtowns, 
have undertaken redevelopment activities to help revitalize their downtowns, and are considering stronger general plan 
policies that would promote mixed uses near the HST stations (i.e., draft Fresno Downtown Neighborhoods Community Plan 
in progress as of May 2011). The San Joaquin Valley Blueprint generally encourages higher-density development near the 
stations of the proposed HST System. The "sustainable communities strategies" or "alternative planning strategies" to be 
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adopted by the Metropolitan Planning Agencies in Fresno, Kings, Tulare, and Kern counties pursuant to SB 375 (2008) are 
expected to include policies and transportation funding incentives that will encourage compact development patterns in order 
to meet the region's GHG reduction targets for automobiles and light trucks (5% by 2020, 10% by 2035). Therefore the 
project is not only consistent with existing local plans in Bakersfield and Fresno, the project would actually help create a 
market and help local government harness this market for intensified development near HST stations, in furtherance of those 
plans, to accommodate the needs of HST riders. That market driver would not exist without the HST System. 

The Transit Oriented Development Design Proposals for Fresno Final Report (UC Berkeley 2010) analyzed the potential effect 
of an HST station in Downtown Fresno. The report identified a number of vacant and underutilized parcels (i.e., surface 
parking lots) adjacent to the UPRR corridor that are available for infill development in the downtown area and how the 
existing wide streets in the downtown area provides opportunities for widened sidewalks, streetscapes, and bicycle lanes. 

Higher development densities in the station areas would translate into higher levels of transit, and the stations could become 
major transit hubs. Office development would be attracted to the area because of the improved access to the larger markets 
of Los Angeles and the Bay Area and the station could become an 18-hour destination as more commercial businesses are 
drawn to the area. 
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Numerous comments expressed 
concern over the loss of 
productive agricultural land, 
agricultural activities such as 
dairies, agriculture-related 
industries, and the resultant effect 
on the local economy. 

Regional Agriculture and Loss of Agricultural Land 

The Central Valley of California is one of the most productive agricultural areas in the world. As described in Section 3.14 of 
the EIR/EIS, the project would have a direct effect on agricultural production through conversion of agricultural land to a 
transportation use, disruption of agricultural operations in Fresno, Kings, Tulare, and Kern counties, and a resultant indirect 
effect on the agricultural economy. Depending on the alternative, up to approximately 3,550 acres of farmland, including up 
to approximately 1,750 acres of prime farmland, would be converted to a transportation-related use as a result of the project. 
This would result in the permanent loss of these agricultural lands, which the EIR/EIS identifies as a significant impact under 
both NEPA and CEQA. The amount of land that would be removed from agricultural production in these counties is a very 
small percentage of the total agricultural land in these counties (see Table 3.14-2). Fresno County has about 2.2 million acres 
of agricultural land, including approximately 693,000 acres of prime farmland. Kings County has about 826,000 acres of 
farmland, including about 138,100 acres of prime farmland. Tulare County has about 1.3 million acres of farmland, including 
about 375,100 acres of prime farmland. Kern County has about 2.7 million acres of farmland, including about 626,200 acres 
of prime farmland. Nonetheless, the overall impact of the project on agricultural land in the Fresno, Kings, Tulare, and Kern 
counties is identified as a significant adverse impact (see Tables 3.14-10 and 3.14-11) and as contributing to cumulative 
farmland loss in the San Joaquin Valley. 

To mitigate this impact, the Authority will utilize the services of the Department of Conservation's Farmland Conservancy 
Program to identify suitable agricultural land for permanent preservation through the purchase of conservation easements 
from willing sellers (see AG-MM#1 in § 3.14.7). The Authority has negotiated a contract with the Department of Conservation 
for this purpose and provided initial funding for agricultural land mitigation in the Merced to Fresno and Fresno to Bakersfield 
sections. As identified in the scope of work for that contract, the Authority and the Department of Conservation will develop 
selection criteria for the easements that will include, but not be limited to, the requirements in Public Resources Code section 
10252, including the prioritization of easements on lands adjacent to other protected agricultural lands or that provide 
greenbelts or urban separators that have the added benefit of limiting urban sprawl. This mitigation measure will lessen the 
impact, but the EIR/EIS recognizes that the converted farmland will be permanently lost for the production of agricultural 
commodities. 

In total, the four counties in the Fresno to Bakersfield Section accounted for about $11.9 billion of the total $37.5 billion (or 
about 32%) of the agricultural revenue generated in the state in 2010 (CDFA 2010). The project would have an effect on 
agricultural production through its conversion of agricultural land and effects on infrastructure (including access roads). It is 
expected that some of this production would relocate elsewhere within the San Joaquin Valley. Relocation would depend upon 
a number of variables, including the desires of the displaced farm owners, and cannot be accurately predicted. In some cases, 
production could not be easily replaced given the limited availability of suitable replacement lands or difficulties related to 
permitting necessary to continue production at a new site. Affected dairies, in particular, would require new permits from 
state (i.e., Regional Water Quality Control Board [RWQCB] water quality permit) and local (i.e., conditional use permit [CUP]) 
agencies before a new site could be approved. Transferring production to other permitted dairies may occur to some extent, 
but would be limited to the permitted capacity of those dairies (typically either capacity for waste disposal under the RWQCB 
permit or total cows under a local CUP). Whether such permits could be obtained in a timely manner, or at all, is uncertain. 
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Some relocated agricultural production would take time to re-establish full production levels. In addition, any reduced 
agricultural production would have an additional multiplier effect on the region's economy and could affect businesses 
involved in agricultural services, food processing, and the transportation of goods (see Section 3.12). In order to address this 
concern, the EIR/EIS includes a new commitment (see Section 3.14.6, Project Design Features) to assign a representative to 
act as a single point of contact to assist each confined animal facility owner during the process of obtaining new or amended 
permits or other regulatory compliance necessary to the continued operation or relocation of the facility. For information on 
relocation assistance, see Chapter 3.12 of the EIR/EIS (Socioeconomics, Communities, and Environmental Justice) and FB- 
Response-SO-Ol. 

Dairies 

Fresno, Kings, Tulare, and Kern counties support a large number of dairies. According to the California Department of Food 
and Agriculture, in 2010 there were 106 dairies in Fresno County (with 1,118 cows/dairy), 143 dairies in Kings County (with 
1,338 cows/dairy), 311 dairies in Tulare County (with 1,615 cows/dairy), and 54 dairies in Kern County (with 3,979 
cows/dairy). The number of dairies operating in these counties varies from year to year. For more information on the impacts 
to dairies see FB-Response-AG-06. 

The Authority will acquire the land of property owners whose land is directly affected by the project in accordance with the 
Uniform Relocation Assistance and Real Property Acquisition Policies Act (Uniform Relocation Act) (42 United States Code 
[U.S.C.] Ch. 61). For more information on the Uniform Relocation Act, see Chapter 3.12 of the EIR/EIS (Socioeconomics, 
Communities, and Environmental Justice) and FB-Response-SO-Ol. 

The project must also adhere to California Relocation Assistance Act requirements, which are discussed in Appendix 3.12-A of 
the EIR/EIS. Information about acquisition, compensation, and relocation assistance is also available on the Authority's 
website. Even with this assistance there would be potential for temporary disruption to agricultural operations as production is 
reallocated between owners, where severed parcels are transferred to adjoining owners, and as facilities are relocated. 

Related economic sectors, such as processing facilities, could also experience some short-term multiplier effects from reduced 
production. 

Employment 

Employment in the agricultural sector accounted for about 20% of the total industry employment in 2008 in Fresno, Kings, 
Tulare and Kern counties (see Section 3.12.6). The conversion of agricultural land could result in a reduction in the number of 
farm workers, who could be negatively affected if the acquisition were to result in permanent job losses or they were unable 
to find work on another farm or industry in the region. This effect would be minimized if the agricultural production were to 
relocate elsewhere in the region. 
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Road Closures 

In addition to the permanent property acquisitions, the project would also result in road closures where the alignment would 
be at-grade. Permanent road closures resulting from the project were examined to identify potential effects on regional 
access for agricultural operations (please see Section 3.14.5). The potential effects from restriction in regional access include 
increased costs to operations and increased difficulties in moving workers and equipment to cultivate and harvest fields and 
deliver products to processing facilities and markets. However, for all HST alternatives and HMF locations, the road closures 
associated with the project would be dispersed and detours to alternative routes would be approximately 2 miles long or less. 

As a result, regional access for agricultural operations (e.g., moving workers and equipment to cultivate and harvest fields 
and deliver products to processing operations and markets) is not expected to be restricted. 

Impacts to Individual Agricultural Operations 

The HST project in the Fresno to Bakersfield Section would adversely affect individual farms and other agricultural operations. 
Construction of the HST System would result in disruption to or removal of existing infrastructure such as buildings and other 
structures, pumps and wells, reservoirs/tailwater ponds, irrigation systems (including distribution lines, canals, and gravity 
flow systems), power supplies, and access. 

The Authority and FRA are sensitive to the importance of these disruptions to agricultural operations, including the acquisition 
of all or a portion of infrastructure needed for agricultural operations. The Authority will acquire right-of-way for the high¬ 
speed train project in accordance with the Uniform Relocation Act (42 U.S.C. Ch. 61). The Uniform Relocation Act establishes 
minimum standards for treatment and compensation of individuals whose real property is acquired for a federally funded 
project. For more information on the Uniform Relocation Act, see Chapter 3.12 of the EIR/EIS (Socioeconomics, Communities, 
and Environmental Justice) and FB-Response-SO-Ol. The project must also adhere to California Relocation Assistance Act 
requirements, which are discussed in Appendix 3.12-A of the EIR/EIS. Information about acquisition, compensation, and 
relocation assistance is also available on the Authority's website. 
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Many comments were received 
from residents of communities 
where stations would not be 
located, such as Corcoran, Wasco, 
and Shatter, stating that they 
would be adversely impacted but 
would not receive any benefit 
compared to the communities that 
do have stations. Impacts they 
were concerned about included 
community division, acquisitions, 
agricultural impacts, visual 
changes, noise, and dust. 


The HST stations are planned for the Fresno, Hanford, and Bakersfield areas. With the staff-proposed preferred alternative, 
the HST tracks would travel through Wasco, Shafter and unincorporated communities outside of these cities, but no stations 
would exist there. In much of the region, the HST alternatives follow existing rail lines in established transportation corridors, 
but could still affect communities by widening an existing community division, displacing homes and businesses, and 
introducing a new source of noise and prominent new visual element. Resource impacts (such as transportation, noise, and 
air quality) that have the potential to affect community cohesion are presented in Section 3.12.8. Mitigation Measure SO#l 
has been developed to reduce the impacts in rural residential communities outside of HST station areas that would experience 
significant impacts associated with the project alternatives. 

Many of the communities along the HST project area are adjacent to freight and passenger railroad tracks. The trains passing 
through the existing at-grade crossings are required to blow their horns as a warning to oncoming traffic and pedestrians, 
which is often very disruptive to the nearby residents. Unlike freight trains, the HST requirements for a grade-separated track 
mean no horn noise would be generated. The HST would generate noise, and as discussed in Section 3.4.5, without 
mitigation, noise effects for many sensitive receivers in rural areas along the HST alternatives would have substantial intensity 
under NEPA and the impact would be significant under CEQA. These effects would be decreased to a less-than-significant 
level at most locations with the implementation of the proposed mitigation measures presented in Section 3.4.7. Figures 3.4- 
15 through 3.4-19 show the locations where the criteria were met for the construction of sound barriers for all HST 
alternatives. The noise receivers severely impacted in rural areas that would not be mitigated with a sound barrier would 
receive other forms of mitigation, such as building insulation or payment of property noise easements. 

The aesthetic and visual impacts resulting from the introduction of new structures such as the HST tracks and road 
overpasses would be distributed across the entire alignment, but may be perceived as more prominent in these communities. 
See Section 3.16, Aesthetics and Visual Resources, for complete information on the impacts and mitigation measures 
proposed to address these issues, including AVR-MM#2f: Landscape Treatments along the HST Project Overcrossing and 
Retained Fill Elements of the HST. Where the elevated guideway or overpass is adjacent to residential areas, the Authority will 
plant trees along the edges of the right-of-way to help reduce the visual contrast. The Authority will also plant vegetation 
within lands acquired for the project after construction is complete. This type of mitigation measure is commonly used for 
large infrastructure projects to minimize impacts resulting from the introduction of new structures. Also, SO-MM#7- Develop 
measures to minimize the potential for physical deterioration, explains the Authority has committed to working with impacted 
communities on the design of these features, consistent with Technical Memorandum 200.6, Aesthetic Guidelines for Non- 
Station Structures. 

The HST project will require the displacement of residential, business, and community facilities in these communities. See FB- 
Response-SO-Ol for complete information on property acquisitions, displacements, and relocations. The Authority is required 
to comply with the federal Uniform Relocation Assistance and Real Property Acquisition Policies Act (Uniform Act). The act and 
its amendments provide guidance on how federal agencies, or agencies receiving federal financial assistance for a project, will 
compensate for impacts on property owners or tenants who need to relocate if they are displaced by the project. To ensure 
compliance with the Uniform Act the Authority has adopted the California Department of Transportation (Caltrans) Right of 
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Way Manual as the basis for all business and residential relocations on the project. Consistent with both the Uniform Act and 
the Caltrans Right-of-Way Manual, the Authority will compensate all property owners or tenants in accordance with this act, 
which applies to all real property. All benefits and services will be provided equitably without regard to race, color, religion, 
age, national origins, and disability, as specified under Title VI of the Civil Rights Act of 1964. This Relocation Assistance 
Program was developed to help displaced individuals move with as little inconvenience as possible and has commonly been 
used for large infrastructure projects that displace a large number of residences and businesses, and is considered successful 
standard practice for mitigating the impacts to individual property owners. 

The potential for short-term reductions in property and sales tax revenues in these communities are discussed in Section 
3.12.8, as the need to acquire land for the project will necessitate the relocation of residences and businesses along the 
project alignment. See FB-Response-SO-05 for complete information on the loss of property and sales tax revenues. The 
analysis in Section 3.12.8 describes how a short-term reduction in property tax revenues may occur due to property 
acquisition by removing parcels from county tax rolls. This estimated amount ranges from a low of 0.03% of the total fiscal 
year 2009-2010 property-tax revenue of Tulare County to a high of 0.2% in Kings County. Therefore, the intensity is 
negligible for all alternatives, because the economic impact is measurable, but would not be perceptible to community 
residents. Some short-term reductions in sales tax revenues are expected because the need to acquire land will necessitate 
the relocation of businesses along the project alignment. Although relocations in the same vicinity would limit losses in sales 
tax revenues for local jurisdictions, the potential for temporary sales tax loss would remain, either because businesses would 
temporarily close during these relocations or because some might choose to close down rather than relocate. With the 
relocation assistance provided under the Uniform Act, including assistance in finding replacement properties, moving 
expenses, and obtaining permits, temporary reductions in sales tax revenue from business displacement would be minimal. 
This amount ranges from a low of less than 0.01% of the total fiscal year 2009-2010 combined sales tax revenue collected in 
Kings, Tulare, and Kern counties to a high of 0.09% in Fresno County. 

Section 3.12.8 details how the project-related purchases made locally at the construction sites will result in increased sales tax 
revenues for cities and counties in the project area. Unless exempted, all transactions for tangible assets related to the 
project would be subject to sales tax. This includes materials such as gasoline, oil, and parts that will be purchased locally. 
Additionally, new or existing businesses in the project area that supply goods and services to construction workers (e.g. retail 
stores, gas stations, banks, restaurants, and service companies) could benefit from increased patronage. The project would 
generate an estimated $1.5 million annually in direct new sales tax revenues for the region through project spending on 
construction and operation. As a result, the expected annual gain in sales tax revenue from project spending is greater than 
the expected loss from residential and business relocations. 

Project Benefits 

As discussed in Chapter 1, California's population is growing rapidly and, unless new transportation solutions are identified, 
traffic will only become more congested and airport delays will continue to increase. The purpose of the Fresno to Bakersfield 
HST includes providing travel between major urban centers and connectivity to airports, mass transit systems, and the 
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highway network in the south San Joaquin Valley. Many of the communities along the HST project area are currently served 
by Amtrak. The San Joaquin Corridor Strategic Plan (Caltrans 2008b) and San Joaquin Corridor Service Development Plan 
(Caltrans 2013) recognize that current Amtrak passenger trains have the opportunity to interface with the HST System and 
serve as a collector/distributor, and contribute to a program of improvements that will increase rail ridership, revenue, 
capacity, and reliability within the corridor. Joint stations at major cities such as Fresno, Bakersfield, Sacramento and Merced 
would become interchange points that will allow for passengers to transfer to and from Amtrak to the HST System. During 
HST construction, the opportunity exists for Amtrak to "bridge" service in different regions, such as between the Bay Area and 
Merced, and between Los Angeles and Palmdale. As a result, even the communities not located immediately adjacent to a 
HST station will benefit from the improved connectivity of Amtrak with the HST System. 

The HST System would also be beneficial to communities in the region by improving access to jobs and amenities, reducing 
travel times, reducing traffic congestion, and by providing new employment opportunities through project construction and 
operation. The unemployment rates across the four-county region are among the highest in the state. As of October 2010, 
unemployment rates were 15.7%, 15.0%, 15.9%, and 14.4%, respectively, for Fresno, Kings, Tulare, and Kern counties 
(CEDD 2010). The HST Fresno to Bakersfield Section is estimated to create approximately 22,800 one-year, full-time job 
equivalents within Fresno, Kings, Tulare, and Kern counties over the entire construction period. Direct jobs in the construction 
sector comprise around 33% of this total estimate—or approximately 7,600 one-year, full-time job equivalents—while annual 
indirect and induced jobs created in the region comprise approximately 67% of this total, or about 15,200. During the peak 
construction activity (2015-2018) approximately 4,750 workers would be needed annually (with approximately 1,600 direct 
jobs in the construction sector and 3,150 indirect and induced jobs in other sectors). With the addition of a large construction 
project, such as the Fresno to Bakersfield Section, the increased demand for workers and spending in the region would 
stimulate local economies. Because of the high unemployment rates in the region and the loss of construction jobs during the 
recession, the existing regional labor force is anticipated to fill the demand for these jobs. 

Additionally, long term jobs would be created to operate and maintain the project as well as jobs created as a result of the 
improved connectivity of the region to the rest of the state. As presented in Section 3.12.8, it is estimated that approximately 
47,500 new jobs would be created by 2035 in the region as a result of the operation of the HST System. This total would 
include the direct jobs to operate and maintain the project in the region (approximately 2,000 jobs); the indirect and induced 
jobs created to support these new workers; and the additional jobs created as a result of the growth in the overall regional 
economy. The total number of new jobs created is estimated to be a 3.2% increase in total employment above the 2035 
estimate of 1.4 million total jobs in the region under the No Project Alternative (Cambridge Systematics 2010).The cities and 
communities along the HST project area have greater unemployment and a lower per capita income than the state as a 
whole. To ensure that these jobs will benefit the economically distressed areas in the region, the Authority has adopted a 
Community Benefits Policy (CBP), which helps to remove the barriers of finding qualified workers, including small businesses, 
disadvantaged business enterprises, disabled veteran business enterprises, women-owned businesses, and microbusinesses 
that want to participate in building the High-Speed Rail System. The CBP requires that design-build construction contracts 
adhere to the National Targeted Hiring Initiative, which states a minimum of 30% of all project work hours shall be performed 
by National Targeted Workers and a minimum of 10% of National Targeted Workers hours shall be performed by 
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Disadvantaged Workers. This, along with other hiring policies, will make sure that employment and business opportunities 
created by the project are accessible to the local communities. 
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Many comments expressed 
concern about project ridership 
and how it relates to the Revised 
2012 Business Plan. The cost of 
riding the HST was also a 
question. 


The Revised 2012 Business Plan, which was approved by the CHSRA April 12, 2012, presents a range of ridership forecasts 
for the HST System in 2040, with a focus on Full Phase 1 ridership. These forecasts differ from those presented in the Fresno 
to Bakersfield EIR/EIS, which rely on forecasted ridership for the full HST System assuming a high ridership level (refer to 
Section 2.5 of the EIR/EIS). The forecasts differ because they were developed for distinct purposes and are based on 
different assumptions. The underlying project, construction of the HST between Fresno and Bakersfield, remains the same 
and the separate preparation of business planning forecasts does not invalidate the environmental analysis presented in the 
EIR/EIS or change the nature or scope of the underlying project. The ridership forecasts described in the EIR/EIS 
appropriately support the evaluation of potential environmental impacts. 

In contrast to the purpose of the Business Plan ridership study, the purpose of the EIR/EIS ridership forecasts was to help the 
Authority and FRA appropriately analyze and understand the potential environmental impacts of the project. To avoid 
underestimating the potential environmental effects of the project, the EIR/EIS forecasts identify reasonable, higher levels of 
ridership on the HST System. This ensured that the EIR/EIS would adequately identify and disclose potential environmental 
impacts and identify applicable mitigation measures. To avoid underestimating ridership, the forecasts were based on more 
optimistic assumptions about future population growth than those in the 2012 Business Plan. Additionally, the EIR/EIS 
presents a range of forecasts based on the relatively higher HST ticket prices assumed in the 2012 Business Plan (83% of 
airfare), as well as a lower fare assumption (50% of airfare) that generates more riders. 

The ridership model includes the effect of improvements in the transportation network on overall trip-making such as the 
phenomenon described as "latent demand." The number of total inter-regional trips with the HST full system statewide in 
2035 is expected to be on the order of a million more annually. However, this is not as large as the forecast diversion of trips 
from cars and aircraft, so overall miles driven in the state and the San Joaquin Valley counties are forecast to go down by 
several percent. The project benefits associated with a reduction in vehicle traffic have been updated to include a scenario 
that assumes a less optimistic ridership forecast based on high fares (83% versus 50% of air fare). This provides a "worst 
case" benefits scenario similar to the "worst case" impacts scenario based on higher ridership levels (50% of air fare). 

The following table compares the EIR/EIS and Draft 2012 Business Plan forecasts. Note that this is for year 2035, to allow a 
direct comparison between common forecast years. 


Ridership Forecast 

Full Phase 1 (in millions of 
passengers) 

Full System (in millions of 
passengers) 

EIR/EIS low forecast (ticket price at 83% 
of airfare) 

40.2 

69.3 

Business Plan medium ridership scenario 
(ticket price at 83% of airfare) 

35.8 

51.2 

EIR/EIS high forecast (ticket price at 50% 
of airfare) 

57.0 

98.2 

Business Plan high forecast (ticket price 
at 50% of airfare) 

53.0 

77.0 
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The higher ridership estimates for the EIR/EIS reflect a conservative approach allowing the Authority and FRA to understand 
the environmental impacts at the highest reasonable forecast of ridership. The level of annual HST ridership influences the 
frequency of service, thereby affecting the level of environmental impacts related to traffic, air quality, noise, and energy. The 
EIR/EIS uses the high ridership forecast for analyzing the anticipated adverse environmental impacts from operating the HST 
System. This "worst-case scenario" approach ensures disclosure of the higher level of adverse environmental effects that may 
occur with higher ridership (e.g., pass-by train noise, station-area traffic). If eventual ridership is lower, adverse 
environmental impacts would also be lower. 

The ridership numbers are projections for the year 2035, assuming an average condition of the economy rather than either a 
booming economy such as California experienced in the late 1990s or the current economic downturn. Factors such as 
population and employment growth, the quality of the rail service, and future driving costs are just as important in the long 
run as the ups and downs of the economic cycle, and travel does not stop because of a recession. For example, 40% more 
people rode the San Joaquin trains in 2010-2011 than in 2000-2001, even with much higher unemployment last year than at 
the beginning of the decade (see 2008 California State Rail Plan [Caltrans 2008a], p. 119 and Amtrak news release Sept 29, 

2011 [Amtrak 2011). 

It is important to keep in mind that total forecast annual ridership on the HST System is not the primary driver of most 
aspects of HST System design. While the Authority and FRA weighed ridership and revenue potential in evaluating alignment 
and station alternatives, the design of most HST System components is dictated by the agencies 1 performance objectives and 
safety requirements, rather than by total annual ridership. For example, in order to meet the Authority's performance 
objectives and the speed and trip time (including the requirements of Proposition 1A), the HST System will have at least two- 
tracks throughout, with four tracks at intermediate stations. 

Certain aspects of the HST System design are influenced by ridership. For example, the size of the HMF and the light 
maintenance facilities is based on the 2035 full system high ridership forecast to ensure adequate sizing of these facilities to 
accommodate maximum future needs. This approach is consistent with general planning and design practices for a large 
infrastructure project, acquiring enough land for future needs up front rather than trying to purchase property at a later date 
when it may no longer be available or impractical to acquire. 

For stations, forecast annual ridership and peak-period ridership play a role in determining the size of some station 
components, such as those required for public access and egress, including parking. The 2035 full-system, high-ridership 
forecast formed the basis for the conceptual service plan, which in turn influenced the station designs so that station facilities 
would be sufficient to accommodate the anticipated future use of the HST System, which is expected to build over time. The 

2012 Business Plan similarly anticipates that future growth of the system will be phased over time. 

In the EIR/EIS, the 2035 full system high ridership forecast was used to estimate the maximum potential station parking 
demand and to allow for an analysis of where and how parking demand might be accommodated near the HST station. 

The EIR/EIS's analysis of high forecasts for parking provides flexibility over time to reduce the amount of station parking 
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based on more refined demand projections and TOD around station areas. Land use development around the HST stations is 
assumed in the EIR/EIS to occur over time. The amount of nearby development, as well as the future availability of local 
transit connections, both of which tend to decrease parking demand, will influence the future need for parking. While HST 
would be a catalyst for such development, its timing would be dictated by land use decisions by the cities of Fresno and 
Bakersfield and market conditions. Demand for parking facilities would also depend on how HST ridership grows over time. 
The Authority and FRA would therefore retain the flexibility to make decisions about what parking facilities to construct 
initially and how additional parking might be phased or adjusted depending on how the HST System ridership increases over 
time. For example, it is possible that some parking facilities might be constructed at the 2020 project opening, only to be 
replaced in whole or in part, or augmented later with development or other parking facilities (see Section 2.5.3). 


In February, the Authority issued a Draft 2014 Business Plan. The Draft 2014 Business Plan maintains the core elements of 
the 2012 Business Plan. The ridership and revenue forecasts were updated for the 2014 Business Plan based on an enhanced 
model and some new travel data, as explained in more detail in Chapter 4 of that document. A comparison of the ridership 
forecasts in the two business plans is presented below. 


Ridership 

Forecast 

2012 Business Plan Forecasts 
Phase 1 Blended System in 2040 a 

2014 Business Plan Forecasts 
Phase 1 Blended System in 2040 b 

High 

32.6 

45.0 

Medium 

26.4 

34.9 

Low 

20.1 

26.1 

Sources: 

a Revised 2012 Business Plan Exhibit 5-10 
b Draft 2014 Business Plan Exhibit 4.1 



This comparison shows that the Draft 2014 Business Plan ridership forecasts are similar to, but slightly higher, than in the 
Revised 2012 Business Plan. The 2014 Business Plan forecasts are still lower, however, than for the Fresno to Bakersfield 
Section Final EIR/EIS for the same reasons explained above. 
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Some comments assert that 
agencies and the public were not 
given sufficient time to review the 
environmental documents. They 
note that both the Draft EIR/EIS 
and RDEIR/SDEIS are very large 
and therefore reviewers should 
have been allowed substantially 
more than 60 days to review the 
document and submit their 
comments. 

The following is a general timeline for the publication of the Fresno to Bakersfield Section Draft EIR/EIS and the opportunity 
for public comment: 

• The Draft EIR/EIS was posted on the Authority's and FRA's websites for public review on August 9, 2011. 

• By August 12, 2011, hardcopies of the Draft EIR/EIS were available for public review at 13 public repositories 
consisting primarily of libraries along the project corridor. 

• Formal notice was published in the Federal Register (FR) on August 12, 2011, which triggered a 45-day public review 
and comment period ending on September 28, 2011. 

• The Draft EIR/EIS was formally made available to California state agencies by the State Clearinghouse beginning 
August 10, 2011. 

• On September 8, 2011 FRA published a notice in the FR and the Authority provided notice advising the public that 
the comment period would be extended until October 13, 2011. This initial public review and comment period ended 
a full 60 days after the August 9 th notice was published regarding the availability of the Draft EIR/EIS for public 
review and comment. 

• The Authority and FRA held formal hearings in the project area and written and verbal comments accepted from the 
public on September 20, 21, and 22, 2011. 

Based on substantive comments received during the public and agency review of the Draft EIR/EIS, the Authority decided to 
reintroduce alignment alternatives west of Hanford. In response to concerns raised by stakeholders in metropolitan 

Bakersfield, the Authority and FRA also decided to evaluate another alternative in Bakersfield (Bakersfield Hybrid Alternative) 
that would minimize impacts to residential and community facilities. The Authority and FRA determined that the introduction 
of these new alternatives and refinements being considered for the Fresno to Bakersfield route alternatives required 
publication of the RDEIR/SDEIS in compliance with the California Environmental Quality Act (CEQA) and the National 
Environmental Policy Act (NEPA). 

The following is a general timeline for the publication of the Fresno to Bakersfield Section RDEIR/SDEIS and the opportunity 
for public comment: 

• The RDEIR/SDEIS was posted on the Authority's and FRA's website for public review on July 20, 2012. 

• By July 20, 2012, hardcopies of the RDEIR/SDEIS were available for public review at 50 public repositories consisting 
primarily of libraries and community centers along the project corridor. 

• Formal notice was published in the FR on July 20, 2012, which triggered a 60-day public review and comment period 
ending on September 20, 2012. 

• The RDEIR/SDEIS was formally made available to California state agencies by the State Clearinghouse beginning July 
20, 2012. 

• On September 14, 2012 FRA published a notice in the FR and the Authority provided notice advising the public that 
the comment period would be extended until October 19, 2012. This initial public review and comment period ended 


/^CALIFORNIA f 

High-Speed Rail Authority 

U.S. Department PagG 35 _ 39 

of Transportation 

Federal Railroad 

Administration 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-07: Length of Review Period for the Draft EIR/EIS and the Revised 

DEIR/Supplemental DEIS 


a full 90 days after the notice was published regarding the availability if the RDEIR/SDEIS for public review and 
comment. 

• The Authority and FRA held formal hearings in the project area and written and verbal comments accepted from the 
public on August 27, 28, and 29, 2012. 

To help facilitate review of the RDEIR/SDEIS, text that had been added or changed from the Draft EIR/EIS was highlighted in 
grey. In this way, agencies and members of the public who had reviewed the Draft EIR/EIS could focus their attention on the 
additional information and revised text that was provided in the RDEIR/SDEIS. 

The 60-day period of review for the Draft EIR/EIS and the 90-day period of review for the RDEIR/SDEIS exceed the time 
required under CEQA and under FRA's Procedures for Considering Environmental Impacts, as quoted below. The CEQA 
Guidelines provide: 

"The public review period for a draft EIR shall not be less than 30 days nor should it be longer than 60 days except 
under unusual circumstances. When a draft EIR is submitted to the State Clearinghouse for review by state agencies, 
the public review period shall not be less than 45 days, unless a shorter period, not less than 30 days, is approved by 
the State Clearinghouse" (14 CCR 15105). 

Likewise, Section 13(c)(9) of the FRA Procedures for Considering Environmental Impacts provides: 

"The draft EIS shall be made available for public and agency comment for at least 45 days from the Friday following 
the week the draft EIS was received by EPA. The time period for comments on the draft EIS shall be specified in a 
prominent place in the document, but comments received after the stated time period expires should be considered 
to the extent possible" (64 FR 101, page 28545, May 26, 1999). 

The Authority and FRA believe the time provided was sufficient for the public to review and provide comments on the Fresno 
to Bakersfield Draft EIR/EIS and the RDEIR/SDEIS. 

Recognizing that the Draft EIR/EIS and the RDEIR/SDEIS were lengthy documents, the Authority and FRA provided extensive 
outreach to the community. For example, a Hanford project office was opened in downtown Hanford at the time of the 
release of the Draft EIR/EIS and staffed four days a week. Printed copies of the Draft EIR/EIS, and related materials, 
including maps and appendices, were available for the public to review, and ask questions about. The office was staffed with 
one to two outreach and/or project engineers and remained open through the release of the RDEIR/SDEIS. In addition, the 
Authority and consultant staff held a number of advertised public workshops in the project area during the review periods for 
both documents to give the public an opportunity to ask questions and collect information about the project prior to the more 
formal public hearings. Four public workshops were held in late August 2011 in Rosedale, Wasco, Corcoran, and Fresno for 
the Draft EIR/EIS and four public workshops were held in mid-August 2012 in Bakersfield, Wasco, Corcoran and Fresno for 
the RDEIR/SDEIS, at which members of the public could review copies of the environmental documents and obtain help in 
identifying how the project might affect their property. Formal public hearings were held in Fresno, Hanford, and Bakersfield, 
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and written and verbal comments were accepted on September 20, 21, and 22, 2011 on the Draft EIR/EIS and on August 27, 
28, and 29, 2012 on the RDEIR/SDEIS. 

To ensure that agencies and the public had the opportunity to review and comment on the Draft EIR/EIS and the 

RDEIR/SDEIS, the Authority and FRA provided widespread notice of its availability. Chapter 7 of the Draft EIR/EIS and the 
RDEIR/SDEIS, and Chapter 8 of the Final EIR/EIS lists the agencies, Native American tribes, elected officials, and 
organizations and businesses that were provided notice of the availability of these two documents (the Authority has a 
complete list on file of all entities who received notices). On August 9, 2011, the Authority sent a press release to all major 
newspapers in the area advising the public of the availability of the Draft EIR/EIS on the Authority's website. The same type 
of press release was sent by the Authority on July 20, 2012 advising the public of the availability of the RDEIR/SDEIS on the 
Authority's website. Notices were also placed in newspapers of general circulation in the area and in the FR. 

The Authority also mailed notices to the agencies, elected officials, Native American tribes, organizations, and individuals on 
the project's mailing list; over 23,000 for the Draft EIR/EIS, and over 25,000 for the RDEIR/SDEIS. This included the owners 
of land adjoining and near the alternative alignments. The Authority used the County Assessors' rolls in Fresno, Kings, Tulare, 
and Kern counties to identify landowners. 

The Draft EIR/EIS and the RDEIR/SDEIS were made available to the public for review in several ways. As noted above, the 
documents were posted on the Authority's website. Printed and electronic copies were made available in 40 libraries and 
community centers located in Fresno, Clovis, Hanford, Lemoore, Corcoran, Laton, Hanford, Tulare, Visalia, Delano, Shafter, 
and Bakersfield. Copies were sent to cooperating federal agencies, state responsible and trustee agencies (including copies 
sent through the State Clearinghouse), and were available at the Authority's office in Sacramento. CDs of the Draft EIR/EIS 
and RDEIR/SDEIS including all technical appendices in electronic form were sent, without charge, to all who requested them. 

The public was given the opportunity to comment in any of several ways. Comments could be submitted to the Authority and 
FRA by card or letter (including cards and letters submitted at the public hearings), verbally at the public hearings, and by 
means of e-mail. 

However, the formal review period does not limit the consideration of comments received from agencies, organizations, and 
the public after the end of the prior comment period. The Authority and FRA have considered comments received after 

October 13, 2011 on the Draft EIR/EIS and after October 19, 2012 on the RDEIR/SDEIS. These comments are reproduced 
here in Volumes IV and V of the Final EIR/EIS. 

A total of approximately 1,450 submission letters (a submission letter by an individual or organization could consist of one or 
multiple comments) were submitted on the Draft EIR/EIS. These were provided via e-mail, submitted at the public meetings 
and hearings, via mailed letters, via fax, and via the Authority's website. An additional 800 submission letters were received 
on the RDEIR/SDEIS. 
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Some comments have asked about the availability of technical reports prepared in support of the Draft EIR/EIS and 
RDEIR/SDEIS. Technical reports were prepared to record additional details on the environmental setting, impact assessment 
methodology, and environmental impacts for the following environmental disciplines: transportation, air quality, noise and 
vibration, biological resources and wetlands, geology, hazardous wastes, community impacts, relocations, cultural resources, 
and aesthetics and visual resources. The EIR/EIS draws from the technical data and analysis in the reports and studies and 
provides that analysis in a full, but more accessible form for the public. All of the technical reports except for the reports on 
cultural resources were posted on the Authority's website for public review at the same time as the Draft EIR/EIS and the 
RDEIR/SDEIS. The Authority provided copies of technical reports upon request and the availability of these technical reports 
was included in the notices to agencies, elected officials, Native American tribes, organizations, individuals on the project's 
mailing list, and owners of land adjoining and near the alternative alignments and copies were provided to any person who 
requested one. Although the Preface to the RDEIR/SDEIS included wording that incorrectly implied that technical reports 
would be made available at public libraries and community centers, this was not the case. Due to the extensive volume of 
material, the technical reports were provided through the Authority's website, and were made available electronically on CD to 
anyone who requested them. 

The cultural resources technical reports were treated in a different manner and were not made available to the general public 
on the Authority's website in order to protect sensitive resources. This approach is consistent with state and federal statutes 
providing protection for certain information related to the location and type of certain cultural resources. In addition, specific 
locations of wetlands and known populations of threatened and endangered species were also redacted from the biological 
resources and wetlands technical reports made available to the general public to protect those resources. The Authority and 

FRA provided redacted cultural resources technical reports and redacted biological and wetlands information to experts in the 
fields of historic architecture, archaeology, and biology upon their request. The redacted cultural resource reports were 
provided to the city of Fresno by request, and would be provided to the other jurisdictions along the alignment at their 
request, e.g. the cities of Hanford, Wasco, Shafter, and Bakersfield, and associated counties. 
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Some commenters allege that the 
Authority and FRA have failed to 
consult with local public agencies 
as required by law. 

The Authority and FRA have consulted extensively with local government officials and local public agency staff during the 
planning and design of the HST project in the Fresno to Bakersfield section, including during development of the range of 
alternatives for study, as reflected in the Preliminary and Supplemental AA Reports. Chapter 7 of the RDEIR/SDEIS documents 
local public agency consultation activities (see Table 7-1) from 2007 to July 2012. Chapter 8 of the Final EIR/EIS documents 
local public agency consultation activities from July 2012 to present. This chapter has been updated in the Final EIR/EIS to 
add a listing of consultation that occurred following release of the RDEIR/SDEIS, including those with local public agencies. 

The HST project is being undertaken by a state agency (the Authority) and a federal agency (the FRA). The project must 
conform to the policies and objectives of the statutes and regulations under which the Authority and FRA operate. Some 
commenters suggest the HST project must conform to local general plans. Since an agency of the state of California is the 
project proponent, The HST project is not subject to local government general plan policies or zoning regulations. 

Nevertheless, the Authority and FRA recognize that the HST project can be most successful if designed in a manner that is as 
sensitive as possible to the local environment through which it must travel, while still meeting the unique design constraints of 
high-speed train service. Through Technical Working Group meetings with local agency staff and direct discussions with 
individual local government officials and staff, the Authority and FRA have endeavored to develop a project design that 
minimizes local impacts and is made as consistent with local plans as possible. Consistent with CEQA and NEPA requirements, 
the project's consistency with local general plans and zoning regulations is discussed in the EIR in Section 3.13, Local Growth, 
Station Planning, and Land Use and further in Appendix 3.13-A. Where the project is inconsistent with the a local land use 
plan, Section 3.13, also contains a discussion of the extent to which the Authority would reconcile the Project with the plan as 
required by 40 CFR 1506.2(d). 

Some commenters have cited a federal statute, 43 USC § 1712(c)(9), in asserting that the Authority and/or FRA must 
"coordinate" with local agencies in planning the HST System. The term cited is used in a section of the Federal Land Policy 
and Management Act, which applies to lands under the jurisdiction of the U.S. Bureau of Land Management. The substantive 
requirement for coordination under this statute does not apply to the Authority or FRA. However, the Authority and FRA 
respect the role of local agencies and local government plans and policies, and have endeavored to minimize conflicts with 
local plans in the design of the HST System to the maximum extent feasible and consistent with the design requirements for 
this project. Through Technical Working Group meetings with local agency staff, direct discussions with individual local 
government officials and staff, and community groups the Authority and FRA have endeavored to develop a project design 
that minimizes local impacts. The Authority and FRA are committed to working cooperatively with local government agencies 
in the Fresno to Bakersfield section through project implementation. 

Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-09: General Support of HST 

Several commenters expressed 
their general support for the HST 

High-speed rail would bring significant benefits to California, both in the near term and in the long run. It would benefit 
individuals and the state as a whole. Benefits would be statewide and would encompass both economic and environmental 
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Project. Benefits mentioned 
included economy, reduced 
congestion on roadways, and 
reduced pollution and related 
health benefits. 

concerns. California's population is growing rapidly and, unless new transportation solutions are identified, traffic and 
congestion will only worsen and airport delays will continue to increase. The proposed 220-mph HST System would provide 
lower passenger costs than travel by air for the same city-to-city markets. It would increase mobility, while reducing air 
pollution, decreasing dependence on fossil fuels, and protecting the environment by reducing GHG emissions, and would 
promote sustainable development. By moving people more quickly and at lower cost than today, the HST System would boost 
California's productivity and enhance the economy. In November 2008, California voters passed Proposition 1A, which 
provides $9 billion toward the implementation of HST service in California. For more information in regard to the rationale for 
building the proposed HST System, please see Section 1.2.4, Statewide and Regional Need for the HST System with the 

Fresno to Bakersfield Section. Further information is available in the Statewide Program EIR/EIS (Authority and FRA 2005). 

Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-10: Support of/Opposition to Fresno to Bakersfield Section Alternatives 

Many comments expressed 
support for or opposition to either 
the BNSF or other alternatives, 
often based on specific impacts to 
properties, agriculture, or 
biological resources. 

Several comments either supporting or opposed to the Fresno to Bakersfield Alternatives included opinions regarding 
alignments following existing transportation corridors and concerns about impacts involving aspects such as displacements 
(businesses and homes), noise and vibration, transportation, agricultural lands, visual/aesthetic resources, and construction- 
related air quality impacts to specific properties or communities. Among some commenters, reasons for supporting a given 
alternative included economic benefits, such as jobs created from HMFs nearby and improvements in the communities from 
the construction and presence of the HST. 

Following existing transportation and utility corridors has been a foundational component of HST project planning 
commencing with the Statewide Program EIR/EIS process, continuing through the Bay Area to Central Valley Program EIR/EIS 
process, and continuing through the project level EIR/EISs. Proposition 1A also incorporates into the HST System 
performance criteria an emphasis on following existing transportation or utility corridors to the extent feasible, as determined 
by the Authority, as a mechanism to reduce impacts on communities and the environment (Public Utilities Code § 2704.09). 

The Authority and FRA have gone to great lengths to maximize the use of existing transportation corridors to minimize 
potential impacts on agricultural lands. However, this must be balanced with considerations of minimizing potential impacts on 
urbanized areas (typically, noise and residential and business displacements). Also, HST operations impose design 
requirements that do not always fit within the alignment of the existing transportation corridors and therefore cannot feasibly 
be built solely within those corridors (see also FB-Response-GENERAL-02). Many existing corridors are not sufficiently straight, 
nor are their curve radii long enough to support high-speed operation along their full lengths and in many cases cannot 
maintain the speeds necessary to meet the Prop. 1A travel time requirements. Consequently, a HST alignment following such 
a corridor would not be able to meet the project's purpose and need. Additionally, safety considerations dictate the need to 
separate the HST from roads and conventional rail (refer to Section 2.4.2.1, Alignment Requirements). 

The EIR/EIS provides an overview of the relative differences among physical and operational characteristics and potential 
environmental consequences associated with the HST north-south aliqnment alternatives and station locations. The 
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physical/operational characteristics included alignment, length, capital cost, travel time, ridership, constructability, and 
operational issues. The potential environmental impacts included transportation-related topics (air quality, noise and vibration, 
and energy), human environment (land use and community impacts, farmlands and agriculture, aesthetics and visual 
resources, socioeconomics, utilities and public services, hazardous materials and wastes), cultural resources (archaeological 
resources, historical properties) and paleontological resources, natural environment (geology and seismic hazards, hydrology 
and water resources, and biological resources and wetlands), and Section 4(f) and Section 6(f) resources (parklands, 
recreation areas, wildlife/waterfowl refuges, and historical sites). 

The Authority and FRA used the information in the RDEIR/SDEIS and input from federal, state, and local agencies and the 
public to identify the Preferred Alternative designated in this Final EIR/EIS. The Authority's and FRA's decision included 
consideration of the project purpose and need and the project objectives presented in Chapter 1, Project Purpose and Need, 
as well as the objectives and criteria in the alternatives analysis, and the comparative potential for environmental impacts. 
Within the preferred BNSF Railway Corridor for the Fresno to Bakersfield Section, alternative alignments were identified in the 
Hanford, Corcoran, Allensworth, Wasco-Shafter, and Bakersfield areas. The selection of the preferred alignment in any one of 
these areas is largely independent from the selection of the preferred alignment in the other areas. The preferred alignment 
in each of these areas combine to form the Preferred Alternative from Fresno to Bakersfield, which balances overall impact on 
the environment and local communities, cost, and constructability constraints of the project alternatives evaluated. 

The Final EIR/EIS evaluates 11 HST alignment alternatives: the BNSF Alternative, the Hanford West Bypass 1 Alternative, the 
Hanford West Bypass 1 Modified Alternative, the Hanford West Bypass 2 Alternative, the Hanford West Bypass 2 Modified 
Alternative, the Corcoran Elevated Alternative, the Corcoran Bypass Alternative, the Allensworth Bypass Alternative, the 
Wasco-Shafter Bypass Alternative, the Bakersfield South Alternative, and the Bakersfield Hybrid Alternative. The BNSF 
Alternative provides a continuous alignment between Fresno and Bakersfield; the other ten alternatives offer variations from 
that alignment. 

The EIR/ EIS also evaluates five station sites: the Kings/Tulare Regional Station-East Alternative, the Kings/Tulare Regional 
Station-West Alternative, the Bakersfield Station-North Alternative, the Bakersfield Station-South Alternative, and the 

Bakersfield Station-Hybrid Alternative in addition to the Fresno station site selected during approval of the Merced to Fresno 
Section of the HST System. Five HMF site alternatives are also evaluated: the Fresno Works-Fresno HMF, the Kings County- 
Hanford HMF, the Kern Council of Governments-Wasco HMF, the Kern Council of Governments-Shafter East HMF, and Kern 
Council of Governments-Shafter West HMF. 

The impacts of the alternatives in their 108 combinations are summarized in the Executive Summary (See Table S-2). A brief 
comparison of the relative impacts of the alternatives is available in Section S.8.3. Table S-4 discloses the impacts of the HMF 
site alternatives. The ten alignment alternatives that deviate from the BNSF Alternative were developed to reduce the 
environmental impacts of the HST project. The principal benefits and impacts of these alternatives relative to the BNSF 
Alternative are discussed in the EIR/EIS and briefly summarized below. 

The Hanford West Bypass 1 and 2 alternatives would run to the west of the city of Hanford. These alternatives convert fewer 
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acres of agricultural lands to nonagricultural uses. Because these alternative alignments would pass close to the communities 
of Grangeville and Armona, slightly more housing and business displacements and a larger number of sensitive noise receivers 
would be significantly impacted under these alternatives than under the BNSF Alternative. Also, these alternatives would 
affect a larger number of historically significant cultural resources than the BNSF Alternative. 

The Hanford West Bypass 1 and 2 Modified alternatives result in similar impacts as the Hanford West Bypass 1 and 2 
alternatives, but were refined to avoid impacts to historically significant cultural resources in the area. 

The Corcoran Elevated Alternative would result in fewer residential and business displacements than the BNSF Alternative, 
and would be less disruptive of the roadway network in Corcoran. However, this Alternative would result in noise impacts on 
more sensitive receivers than the BNSF Alternative and would have a greater visual impact on residents of the community. 

The Corcoran Bypass Alternative avoids the city of Corcoran, resulting in fewer noise impacts on sensitive receivers, less 
effect on low-income and minority communities, less community disruption, and fewer business displacements than the BNSF 
Alternative. The Corcoran Bypass Alternative would convert more agricultural land to nonagricultural uses, and a greater loss 
of land protected under the Williamson Act than the BNSF Alternative. 

The Allensworth Bypass Alternative would avoid visual and noise impacts on Allensworth State Historic Park and the 
Allensworth Ecological Reserve which are both protected under Section 4(f) of the Department of Transportation Act of 1966. 
The Allensworth Bypass alternative would also reduce the acreage of jurisdictional waters permanently affected by the 
project. However, the Allensworth Bypass Alternative would convert more acres of farmland to nonagricultural uses, and 
affect more acres of Williamson Act land than the BNSF Alternative. 

The Wasco-Shafter Bypass Alternative avoids the communities of Wasco and Shafter, resulting in fewer noise impacts, fewer 
acres of waters of the United States effected, fewer low-income and minority communities affected, cause less community 
disruption, and result in fewer residential and business displacements. While the Wasco-Shafter Bypass Alternative would 
result in the conversion of fewer acres of agricultural land to nonagricultural uses, it would cause a greater loss of land 
protected under the Williamson Act than the BNSF Alternative. 

The Bakersfield South Alternative would avoid encroaching on the campus of Bakersfield High School, would have fewer 
associated residential and business relocations, and have a smaller property and sales tax revenue reduction than the 
corresponding section of the BNSF Alternative. However, a greater number of religious facilities would be displaced with the 
Bakersfield South Alternative than the BNSF Alternative. 

The Bakersfield Hybrid Alternative would also avoid encroaching on the campus of Bakersfield High School. While this 
alternative would require reduced speeds and impact the overall travel times, it would reduce the number of homes and 
religious facilities impacted in east Bakersfield compared to both the BNSF and Bakersfield South alternatives. 

Neighborhoods, particularly those near the urban HST stations, may experience increased vitality once the system is in 
operation in terms of improved access, residential infill, employment growth, and greater patronage of local business. The 



CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 35-46 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-10: Support of/Opposition to Fresno to Bakersfield Section Alternatives 


area around the HST stations could improve community cohesion because improvements in the area with the development of 
the stations could provide new meeting places for residents from the surrounding neighborhoods. However, as discussed in 
Section, 3.12.8. HST Alternatives, communities that are farther from the HST stations, including Fresno's Edison District, the 
Bakersfield Northeast and Northwest districts, and Corcoran would not experience these benefits. As discussed in Section 

3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional Station sites are not proposed 
to be located at urban sites. The West alternative site is in line with urbanization trends in the Hanford area; the East 
alternative, however, is surrounded by agricultural land. Development of this station would reinforce the importance of 

Hanford as a transportation hub, but would not result in higher density development in the City's downtown and would 
potentially result in conversion of agricultural land. Moderate short-term effects from fiscal changes and agricultural 
displacement would result from the BNSF and the alternative alignments in unincorporated areas of all four counties. 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-ll: Comments with Opinion Only 

Some comments stated a person's 
opinion on the project, but not 
necessarily support or opposition 
for an alternative. 

These comments present opinions on the project. CEQA and NEPA require a final EIR and EIS to respond to the responsible 
comments received on environmental issues (see 14 CCR §15088(a) and FRA Procedures for Considering Environmental 

Impacts 14(s)). The comments do not address an environmental issue but have been included in the Project's administrative 
record. 
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Some comments related to 
impacts associated with ending 
Amtrak service and how that 
would affect current users and 
employees. Commenters raised 
concerns over the loss of the 
Amtrak station in downtown 
Hanford, which relies on Amtrak 
to bring visitors and customers to 
downtown businesses. The City of 
Hanford is concerned that the loss 
of the downtown Amtrak station 
would adversely affect the 
economic viability of downtown 
and the City's related community 
investments. 

At full build out, the HST would operate separately from state supported Amtrak service. The decision whether to continue 
Amtrak service on the San Joaquin line (using existing BNSF infrastructure) is outside the purview of the Authority. The HST 
project includes no plans to discontinue Amtrak service to the Hanford station or any other Amtrak station/platform in the 
Fresno to Bakersfield area. 

As described in Section 3.2.5.3 of the EIR/EIS it is anticipated that the Amtrak San Joaquin rail service would be adjusted by 
the agencies that operate it to function as a feeder service to the HST System. Where the San Joaquin stops at more stations, 
it is anticipated that connecting service would be provided to maintain accessibility at or better than current service levels to 
Bakersfield and, as a feeder service, the San Joaquin line would be important in its support of new riders. As stated in the 
Revised 2012 Business Plan (Authority 2012a), the Initial Operating Segment (IOS) of HSR operations will include the Merced 
to Fresno and Fresno to Bakersfield sections of the HST System. Also as noted in the Revised 2012 Business Plan, HST 
passenger operations will begin with, as the first option, the completion of the IOS connections to the Los Angeles Basin. 
Amtrak provides service to the San Joaquin Valley from both the Bay Area and Los Angeles Basin. Amtrak's San Joaquin line 
can provide passenger rail service, as a feeder, to the IOS, and to the full HST System once operational. 

As discussed above, once the HST is in operation, Amtrak is likely to remain as a feeder service, both providing access to HST 
stations and train service between San Joaquin Valley cities that do not have HST stations. As discussed in Section 2.4.4.2 of 
the EIR/EIS, a Kings/Tulare Regional Station would include shuttle service to downtown Hanford as a part of that station's 
operation. As a result, downtown Hanford will continue to be readily accessible to train riders - whether arriving on the 

Amtrak line, or from the HST station. With regard to the Corcoran and Wasco Amtrak stations, although underneath elevated 
structures and originally anticipated to require relocation, the Corcoran Amtrak station and the Wasco Amtrak station and 
passenger platform would remain in place. No disruption to Amtrak service would occur. Please see Sections 3.2 and 3.16 for 
further discussion of the Corcoran and Wasco Amtrak stations. 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-13: Analysis of Amtrak on Central Valley Sections 

Several commenters inquired 
about initial construction in the 
Central Valley. Some comments 
asked "why not prioritize urban 

HST sections first and why spend 
the money in an area that would 
have low potential ridership?" 
Others comments asserted that it 
is unlikely that the HST project 
would be built out and used for 

Project Definition- Fresno to Bakersfield High-Speed Train Project 

The Authority and FRA are analyzing the potential beneficial and adverse impacts of the California HST statewide system 
using a tiered environmental review process (a detailed discussion of tiering is available at Standard Response FB-Response- 
GENERAL-01 and Section 1.5). As part of this process, FRA and the Authority published two programmatic environmental 
impact reports/environmental impact statements (EIR/EIS) in 2005 and 2008 (revised for CEQA purposes in 2010 and 2012). 
These programmatic EIR/EISs provided FRA and the Authority with the environmental analysis necessary for the evaluation of 
the overall HST System and for making broad decisions about HST corridor alignments and station locations for further study 
in second-tier EIR/EISs. The agency decisions following the 2005 programmatic document (as relevant to the Fresno- 
Bakersfield section) selected the HST alternative that is capable of speeds in excess of 200 mph, on a fully grade-separated 
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high-speed train service due to 
funding constraints, and that the 
"real project" involves diesel trains 
on the new tracks in the Central 
Valley. These comments attested 
that the EIR/EIS should evaluate 
the effects of using Amtrak trains 
on the Central Valley HST tracks 
and recirculate the document for 
further public review and 
comment. 

track with state of the art safety, signaling, and automatic train control systems and identified conceptual corridors, 
alignments, and station options to be carried forward for further consideration and analysis in subsequent project-level 

EIR/EISs generally to be done by project sections between station options (i.e., logical termini) identified at the program 
level. 

Following the programmatic EIR/EISs, the Authority and FRA divided the statewide HST System into logical project sections 
that will support operation of HST service between stations in large metropolitan population centers. Developing the entire 

HST System in this way will allow for a logical and efficient expansion from one independent project section to the next, such 
as Fresno to Bakersfield. International experience has shown that an HST system can be successfully built in sections over 
time, with each section attracting additional private investment, and need not be built immediately as a complete system in 
order to be successful (Revised 2012 Business Plan, pp. 2-30 to 2-34). Construction of large-scale infrastructure projects such 
as interstate highway systems or transit projects in phases is a common and widely accepted practice and is the standard 
Droiect delivery method (see materials at httD://www.fhwa.dot.qov/interstate/historv). 

The Fresno to Bakersfield project's definition is the section of the HST System between Fresno and Bakersfield and is the 
focus of the analysis in the EIR/EIS. This project definition is consistent with the Fresno to Bakersfield project's purpose and 
need as described in Chapter 1.0. Fresno and Bakersfield are the two largest cities in the San Joaquin Valley. They are both 
surrounded by metropolitan areas and are economic hubs within the region. Given their potential ridership and regional 
economic importance, they are appropriate logical termini for a section of the HST System. The Fresno to Bakersfield project 
section is of substantial length at approximately 114 miles. Constructing this section results in two immediate benefits. First, 
the California HST System requires a section of approximately 100 miles of high-speed track to test the high-speed trains. 

High speed testing is crucial to demonstrating operating performance and gaining approval for the safe operation of the 
system. The relatively straight alignment in the Central Valley section would allow for the testing of track, signaling systems, 
and trainsets at operational speeds. Second, the Fresno to Bakersfield Section can be operated for HST service independent 
of other sections of the HST System. 

Funding A vailability and the Initial Construction Section 

The Authority has started to identify the funding necessary to construct the statewide HST System and has decided to start 
construction and focus the currently-available funding in California's Central Valley. The Authority has secured federal grant 
funding through the American Recovery and Reinvestment Act (ARRA) and the Transportation, Housing and Urban 
Development, and Related Agencies Appropriations Act for 2010 and the California legislature has appropriated state Prop. 1A 
bond funding for the project. Subject to the completion of the environmental processes, the Authority will use these funds to 
begin construction of the HST System in the Fresno-Bakersfield and Merced-Fresno sections. 1 


i 

The 2012 Business Plan also discusses the concepts of the Initial Operating Segment (IOS) and the Initial Construction Section (ICS). The IOS is the corridor connecting the Central 
Valley and Los Angeles that will be developed over time whereas the ICS (also referred to as the First Construction Segment (FCS) in the 2012 Business Plan) is the section completed 
with the funding currently available. The ICS is contained within the IOS, as identified in the 2012 Business Plan. 
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The Authority will invest the identified funds in some of the infrastructure necessary for HST operations including the 
construction of grade-separated track bed and track and required roadway modifications, as well as implementation of the 
associated environmental commitments and right of way and relocation costs. This initial construction is being designed to 
support eventual full high-speed operations consistent with the project description. Use of the currently-available funding will 
result in infrastructure extending from Avenue 17 near Madera (at the BNSF Railway (BNSF) tracks) to near Bakersfield in the 
south. 

The Project analyzed in the Final EIR/EIS is for the full HST operations for the HST System between Fresno and Bakersfield. 
However, it is possible that there will be a delay in securing the required additional funds necessary for full HST service. It is 
therefore possible that the infrastructure constructed as part of this project could be used by another transportation agency 
for interim operations. This approach is consistent with the Revised 2012 Business Plan and the FRA grant agreements both of 
which identify an interim service option (or interim use option or scenario) that could provide early operational benefits to the 
traveling public using the HST infrastructure. This option would allow for the potential introduction of Amtrak San Joaquin 
intercity operation using the HST infrastructure on an interim basis. 2 

The diesel Amtrak San Joaquin interim use scenario on the ICS identified in the FRA grant agreement and the 2012 Business 
Plan is one representative example of a potential interim service option. This scenario for interim passenger service entails the 
thru-operation of existing Amtrak San Joaquin service by shifting some of these trains to/from the ICS/BNSF just south of the 
Madera Amtrak station and doing the same just north of Bakersfield. This would be done via cross-over track at these 
locations. This approach would allow a passenger to travel from Sacramento to Bakersfield with a type of "express" San 

Joaquin service that would travel at higher speeds and have a single stop in Fresno between Madera and Bakersfield. While 
some of the Amtrak San Joaquin trains would be diverted from their existing route, it is likely that others would continue to 
serve existing stations. The potential for interim Amtrak service is not inconsistent with the evaluation in the Fresno to 
Bakersfield EIR/EIS; rather, it is a way to phase in service on the infrastructure, the impacts of which would be within the 
range of impacts already evaluated and disclosed, as discussed below. 

As noted above, this is just one potential interim service option. Other potential interim service options could be developed as 
part of a larger statewide planning effort led by the California State Transportation Agency and involving other federal, state, 
and regional stakeholders. If the planning effort identifies a benefit for intercity passenger service using the ICS during the 
interval between the construction of the ICS and operation of full HST, then other potential interim service options could be 
developed, further analyzed and implemented by those stakeholders. The potential for interim service options does not 
change the Fresno-Bakersfield project or constitute alternatives to the Fresno-Bakersfield project. Furthermore, any interim 


2 

FRA's grant agreement requires that the Authority provide some assurance that the result of FRA's investment has "independent utility" or "operational independence" by 
demonstrating that even if no other portion of the FIST System is constructed or if such other portions are substantially delayed, the infrastructure can be utilized to provide improved 
passenger rail service. See FRA's Fligh-Speed Intercity Passenger Rail (HSIPR) Interim Program Guidance (74 FR 29900, 29905 (June 23, 2009)). The interim use scenario satisfies this 
requirement. 


(^CALIFORNIA J 

High-Speed Rail Authority 

U.S. Department PagG 35 _ 50 

w of Transportation 

Federal Railroad 

Administration 













CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-13: Analysis of Amtrak on Central Valley Sections 


service option, including Amtrak, would be implemented by another state agency, since the California High-Speed Rail 
Authority's statutory mandate is limited to the operation of a high-speed train system capable of sustained speeds of 200 
mph. However, in response to comments regarding the interim use scenario identified in the 2012 Business Plan and the FRA 
grant agreement and in order to fully disclose an identified potential future interim use scenario, the potential impacts of this 
interim use option is summarized below and more detail is provided in Appendix 2-F. 

Summary of the Potential Impacts of Interim Use of the ICS As Compared to the Impacts to the Full HST Use 

Potential Construction Impacts of the Potential Interim Use Option Do Not Result In New or More Substantial Construction 

Impacts than Disclosed for the Whole Proiect 

The construction impacts for the diesel Amtrak San Joaquin interim service option would be the same or less than the impacts 
evaluated and disclosed in the 2012 Merced to Fresno Final EIR/EIS (Authority and FRA 2012f) and in the Fresno to 

Bakersfield Revised DEIR/Supplemental DEIS. In general, the additional infrastructure necessary to implement the interim use 
option (i.e. cross-overs connecting to the BNSF Railway) would be constructed completely within the footprint of the facilities 
evaluated in those two environmental documents. In the north, the cross-over track for the thru-service scenario would be 
constructed just south of the Madera Amtrak station, within the environmental footprint evaluated in the Merced-Fresno 
certified Final EIR/EIS. In the south, the cross-over track would be constructed within the footprint of the Shatter Heavy 
Maintenance Facility (HMF) site fully analyzed in the Fresno to Bakersfield Revised DEIR/Supplemental DEIS. Therefore, the 
construction period impacts of the Amtrak interim use scenario would be the same or less than the impacts described in the 
Merced to Fresno and Fresno to Bakersfield EIR/EIS documents. 

There may be minor additional construction activities necessary for the cross-over tracks, resulting in the possibility of a minor 
net addition of construction air emissions over what was evaluated in those environmental documents, but both documents 
require air quality mitigation in the form of offsets to a net zero level of actual emissions, so the net addition of emissions 
after mitigation would be zero. 

Potential Interim Use Option Does Not Result In New or More Substantial Operations Impacts Than Disclosed for the Whole 

Proiect 

The diesel Amtrak San Joaquin interim use option generally would have similar or lesser operations impacts than the whole 
project as evaluated in this Fresno to Bakersfield EIR/EIS and in the 2012 Final Merced to Fresno EIR/EIS (Authority and FRA 
2012f). For most resource areas, operation of a short-term interim passenger rail service on the same track as the whole 
project, but with considerably less frequency, has incrementally fewer or no different impacts. Each resource area is evaluated 
below as to operation, for completeness. 

Transportation. This option for interim service would not create impacts to transportation/traffic different than those 
evaluated and disclosed in the Merced to Fresno and Fresno to Bakersfield environmental documents. Traffic from passengers 
arriving at/departinq from the Fresno station would be expected to be less than for the full HST System because of lower 
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ridership anticipated for the interim use option. Related, benefits identified in the EIR/EIS from reduced regional congestion 
as inter-regional trips divert from auto to HST also would be lower, similar to such lower benefits in the early stages of full 

HST service as ridership ramps up. 

Noise and Vibration. For the noise analysis of the non-electrified interim use option, the noise level for the non-electrified 
passenger train was estimated to be 90 dBA Lmax at 100 feet throughout the length of the ICS. This noise level is based on 

40 CFR 201 Section 201.12(b) requirements for maximum noise emission standards for interstate rail carriers rather than the 
lower expected noise emissions of such a train, so the estimate conservatively overstates noise as a reasonable upper limit. 
Using this noise emission level, noise levels were modeled at 409 receptor sites between Fresno and Rosedale in the 

Bakersfield metropolitan area that are representative of the range of sensitive receptors present along the full ICS. These 
receptor sites were residences and institutional facilities where people are sensitive to noise such as schools, churches, and 
rest homes. The same receptors used for the analysis of HST noise impacts were used for the non-electrified passenger train 
service. At all but one receptor, the noise projected for the HST would be greater than the noise projected for a non- 
electrified passenger train operating at 125 mph. At that one receptor, the noise projected for the HST and the non-electrified 
passenger train would be the same. Therefore, noise impacts to sensitive receptors along the ICS would be less for a non- 
electrified passenger train than for the HST. 

Ground-borne vibration impacts inside vibration-sensitive buildings are defined by the vibration velocity level, expressed in 
terms of VdB, and the number of vibration events per day of the same kind of source. The FRA provides guidelines to assess 
the human response to different levels of ground-borne vibration, as shown in Table 3.4-6 of the EIR/EIS. These levels 
represent the maximum vibration level of an individual train pass-by. A vibration event occurs each time a train passes the 
building or property and causes discernible vibration. "Frequent Events" are more than 70 vibration events per day, and 
"Infrequent Events" are fewer than 70 vibration events per day. For non-electric train use of the ICS, the infrequent events 
vibration criteria were used. 

A GIS analysis was conducted to calculate the number of sensitive receptors that would be impacted by Amtrak interim use of 
the ICS. Nine sensitive receptors would be impacted by such use, but such impacts would be less than significant after 
mitigation (such mitigation would be applied to the HST infrastructure (e.g., rubber mounts) on a receptor by receptor basis). 

Regional Air Emissions. The interim use option would not involve any net addition of diesel trains in the San Joaquin 

Valley, just a lateral movement of their travel. Accordingly, there would be no net change in regional emissions over existing 
conditions. Regional air quality and greenhouse gas benefits during any interim use period (from auto trip diversions to the 
cleaner HST) would be less than would be provided once the HST is fully operational and reaches mature ridership. Related, 
emissions from autos traveling to/from HST stations would be less than disclosed in the Merced-Fresno and Fresno- 
Bakersfield environmental documents. 

Localized Emissions/Health Risks. Diesel locomotives on the ICS would run in locations (a) directly abutting (although 
offset by approximately 100 feet) where the existing San Joaquin trains run (e.g., Madera Amtrak to just south of Cottonwood 
Creek where the HST tracks would turn directly south, and those portions of the Fresno/Bakersfield HST alignment that abuts 
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the BNSF alignment), (b) directly abutting where Union Pacific diesel trains run (i.e., through Fresno) and (c) in areas where 
no diesel trains currently run (i.e., where the ICS does not abut an existing diesel train track). As to (a), this represents 
negligible change from the existing condition because diesel use of the ICS would involve the same number of trains as run 
today. As to (b), this would represent adding diesel trains (i.e., their exhaust) in a location already experiencing diesel train 
exhaust. As to (c), this would represent adding a new local air emissions source. 

In any event, modeling shows as to all three of these areas that diesel use of the ICS would have a less than significant 
impact on health from these localized diesel emissions. The highest incremental increase in cancer risk and chronic non¬ 
cancer effects calculated for the non-electrified (diesel) passenger train would be to a hypothetical resident located within 
about 150 feet of the track who spent 70 years of their life 350 days/year, 24 hours/day at this location. The incremental 
increase in cancer risk at this point is 7.5 in a million, which is less than the significance threshold of 10 in a million. The 
increase in Hazard Index for chronic non-cancer effects is 0.0014 which is less than the significance threshold of 1. Other 
receptors located further away from the track have an even lower incremental increase in cancer and chronic non-cancer risk. 
Therefore, the use of the HST tracks by a non-electrified passenger train in the San Joaquin Valley would not have a 
significant health impact on sensitive receptors. 

Hazardous Materials and Wastes. A non-electrified passenger train would carry diesel fuel that could spill in the event of 
an accidental derailment. However, the use of non-electrified passenger trains on the ICS would not change the number of 
diesel trains operating in the San Joaquin Valley, it simply shifts the location of some of those trains from the BNSF Railway to 
the HST tracks. Where the HST tracks diverge from the BNSF Railway, they cross the same water courses and the same types 
of land uses as the BNSF; therefore, the nature of impacts associated with accidental spills would be the same for non- 
electrified passenger train service on the ICS as for existing Amtrak service. The potential for accidental diesel spills would be 
less for a diesel train operating on the ICS than existing Amtrak operations for several reasons. Based on a review of FRA rail 
accident statistics, a major cause of train accidents is collisions with vehicles at at-grade crossings. The potential for such 
accidents would be eliminated with the ICS since the tracks would be fully grade separated. Amtrak currently operates on 
freight rail tracks that are not built or maintained to the same standard as HST tracks. Therefore, derailments caused by poor 
track conditions are less likely to occur on the ICS than existing freight rail tracks. 

Safety and Security. The safety and security operation impacts for a non-electric train operating on the ICS would be the 
same or less than those described in Sections 3.11 of the Merced-Fresno FEIR/EIS and the Fresno-Bakersfield EIR/EIS. The 
existing San Joaquin service does not run on a fully grade-separated, dedicated track. Shifting five of those daily trains to the 
ICS would increase safety and security as compared to existing conditions by providing the added safety of a fully grade- 
separated, dedicated track. Design of the system would prevent conflicts with other trains, vehicles, pedestrians, and 
bicyclists and allow the trains to operate year-round under different weather conditions. 

Socioeconomics. The operational impacts from the potential interim use scenario would be less than for full HST operations, 
as would the benefits, due to lower ridership and fewer jobs - similar to the early stages of HST operations as ridership 
grows. 

Other Resource Areas Not Affected by Interim Use. Interim use of the infrastructure of the ICS would not have 
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additional impacts to the following resource areas because impacts to these resources result only from the construction of the 
HST System and the environmental footprints for the potential interim use option do not differ from those disclosed in the 
Merced-Fresno and Fresno-Bakersfield environmental documents. Operational characteristics of diesel use of the ICS would 
not have noise, air quality or other issues or impacts greater than HST use as already evaluated that would negatively affect 
these resources: 


• Electromagnetic Fields and Electromagnetic Interference 

• Public Utilities 

• Biological Resources and Jurisdictional 

• Waters Hydrology and Water Resources 

• Geology, Soils and Seismicity 

• Station Planning, Land Use, and Development 

• Agricultural Lands 

• Parks, Recreation, and Open Space 

• Aesthetics and Visual Resources 

• Cultural and Paleontological Resources 


Comment Summary 


Response 


GENERAL 

FB-Response-GENERAL-14: Oppose HST Project (e.g.. Cost; Funding; Impacts on Cities, Counties, 

Communities, Farmland, Agriculture, Natural Environment, Wildlife and Habitat, Air Quality, Business, Land 
Access, and Residential) 

Many comments were submitted 
opposing the overall project, 
based on one or more reasons, 
including cost; funding; impacts 
on cities, counties, communities, 
farmland, agriculture, natural 
environment, wildlife and habitat, 
air quality, business, land access, 
and residential areas. 

As discussed in Chapter 1 of the EIR/EIS, California's population is growing rapidly and, unless new transportation solutions 
are identified, traffic will only become more congested and airport delays will continue to increase. The proposed 220-mph 

HST System would provide lower passenger costs than air travel for the same city-to-city markets and service competitive 
with automobile travel. It would increase mobility while reducing air pollution, decreasing dependence on fossil fuels, 
protecting the environment by reducing GHG emissions, and promoting sustainable development in the areas near the 
stations, in comparison to existing trends. By moving people more quickly and at lower cost than today, the HST System 
would boost California's productivity and also enhance the economy. See the discussion under Section 1.2.4, Statewide and 
Regional Need, in the EIR/EIS. 

High-speed rail systems around the world cover their own operating costs through revenues, which is a key reason why 13 
nations have built almost 10,000 miles of high-speed rail lines in the last few decades and why 24 countries are planning and 
building another 16,000 miles. The financial analysis of the California system, described in the Revised 2012 Business Plan, 
clearly demonstrates that the ridership and revenues are well able to cover the costs of operating the system, meaning that 
no operational subsidy would be required. 
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It is anticipated that HST Project will be financed through a combination of federal, state funds, and private funds. To date, 
the Authority has secured funding through FRA's High-Speed Intercity Passenger Rail Program and California Proposition lA’s 
Safe, Reliable High-Speed Passenger Train Bond Act adopted by state voters in November 2008. Through these funding 
sources, California has identified $6.33 billion to invest in the development of its HST Project, including approximately $3.5 
billion in federal grant funds obligated through Cooperative Agreements with FRA. Use of Proposition 1A bond funds has been 
challenged in state court and the legal challenge remains pending. Additional sources of state funding have been identified in 
the form of Cap and Trade funds, but have not yet been appropriated as of the date of EIR/EIS publication. 

Employment Opportunities 

The EIR/EIS estimates that approximately 22,800 one-year full-time job equivalents would be created within Fresno, Kings, 
Tulare, and Kern counties over the entire construction period, depending on the alternative selected (Final EIR/EIS Section 
3.12.8.2). The Authority estimates that permanent employment associated with the operation of the project in the four- 
county region would be approximately 47,500 jobs by 2035. This includes direct jobs to operate and maintain the project 
(approximately 2,300 jobs), indirect and induced jobs created to support these workers (approximately 3,200 jobs), and the 
additional jobs created as a result of the improved connectivity of the region to the rest of the state. 

Ticket Prices 

The Revised 2012 Business Plan includes a scenario of fares being set at 83% of anticipated airline fares. This follows the 
strategy of HST systems worldwide to set fares that are below those of airlines serving the same market and above the out- 
of-pocket driving costs in shorter distance travel markets. The appropriate fare level will take into account direct competition 
from air and road travel and system service costs. The ticket pricing structure is expected to be similar to that of an airline, 
with different classes of ticket as well as different price points depending upon the time and day of travel, how long travel is 
purchased before the departure date, how many stops the train makes, etc. 

Air Quality 

In the long-term, the HST would help improve air quality in the San Joaquin Valley air basin by reducing vehicle-miles traveled 
(VMT) in comparison to the No Project Alternative. Automobiles produce a major portion of the air pollutants generated within 
the air basin, and reducing VMT reduces these emissions. Over the long term (year 2035), the HST Project would result in 
smaller increases in motor vehicle emissions than would occur with the No Project Alternative, and these reductions, along 
with the Voluntary Emissions Reduction Agreement between the Authority and the San Joaquin Valley Air Pollution Control 
District, would offset any short-term emission increases associated with the construction of the HST System itself (refer to 
Section 3.3.6 of the EIR/EIS). 
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Wildlife and Habitat 

All HST alternatives have both direct and indirect effects on wildlife habitat as well as associated special-status species of 
plants and wildlife. Effects are either direct during site preparation and construction or indirect through runoff, noise, motion, 
startle, and ongoing facility operation. During site preparation, plant communities, some of which comprise wildlife habitat 
elements, would be removed from the construction area (i.e., areas where track would be laid) prior to heavy construction 
activities. It is during this phase of the project that wildlife would be displaced or otherwise affected through the clearing, 
scraping, and removal of vegetation. The displacement of wildlife into the adjoining habitat would create increased pressures 
for survival as other individuals would compete for finite resources, which generally reduces the local populations due to the 
habitat reduction. 

The pre-project landscape contains existing restrictions to wildlife movement, such as SR 99 urban development and the 

BNSF and UPRR tracks. The BNSF Alternative and 6 of the other alternative alignments would have similar impacts on wildlife 
movement and habitats. The Allensworth Bypass Alternative would avoid impacts to the Allensworth Ecological Reserve and 
reduce the acreage of jurisdictional waters permanently affected by the project. 

Farmland 

Overall, the amount of land that would be removed from agricultural production in Fresno, Kings, Tulare, and Kern counties is 
a very small percentage of the four-county total land in production (see Section 3.14.5 of the EIR/EIS). The Authority will 
acquire the land of property owners whose land is directly affected by the project in accordance with the Uniform Relocation 
Assistance and Real Property Acquisition Policies Act (Uniform Act). The Uniform Act establishes minimum standards for 
treatment and compensation of individuals whose real property is acquired for a federally funded project. For more 
information on the Uniform Act, see Section 3.12 of the EIR/EIS and FB-Response-SO-Ol. The project must also adhere to 
California Relocation Assistance Act requirements, which are discussed in Appendix 3.12-A of the EIR/EIS. Even so, there 
would be potential for temporary disruption to agricultural operations as production is reallocated between owners and as 
facilities are relocated. Related economic sectors, such as processing facilities, could also experience some short-term 
multiplier effects from reduced production. 

Agriculture Impacts 

The project would adversely affect individual farms and other agricultural operations. Construction of the HST System would 
result in disruption to or removal of existing infrastructure such as buildings and other structures, pumps and wells, 
reservoirs/tailwater ponds, irrigation systems (including distribution lines, canals, and gravity flow systems), power supplies, 
and access. These disruptions and removals would be, understandably, very important to individual farm owners and 
operators and, in extreme cases, could make the existing agricultural operation infeasible to continue. 
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The HST right-of-way would sever parcels, including parcels of agricultural land. Although some parcel severance is inevitable 
with any HST alignment, the Authority and FRA have made great efforts to minimize this impact through alignment selection, 
station locations, and careful project design. In some areas, severance would create small remnant parcels rendered 
uneconomic for farming operations. Typically, these remnants would be located between road rights-of-way and the HST 
alignment. 

The Authority is committed to working with agricultural property owners to resolve or mitigate, if possible, acquisitions that 
result in the division of farmlands. Design features include creation of a farmland consolidation program to sell these 
uneconomic remnant parcels to neighboring landowners (see Section 3.14.6, Project Design Features) and creation of 
overcrossings or undercrossings at reasonable intervals to preserve access across the HST right-of-way (see Mitigation 

Measure S0-MM#4 in Section 3.12.11 of the Final EIR/ EIS). 

Business Impacts 

Project construction would require acquisition and relocation of a number of businesses. The Authority will acquire the land of 
property owners whose land is directly affected by the project in accordance with the Uniform Act. The Uniform Act 
establishes minimum standards for treatment and compensation of individuals whose real property is acquired for a federally 
funded project. For more information on the Uniform Act, see Section 3.12 of the EIR/EIS and FB-Response-SO-Ol. The 
project must also adhere to California Relocation Assistance Act requirements, which are discussed in Appendix 3.12-A of the 
EIR/EIS. Information about acquisition, compensation, and relocation assistance is also available on the Authority's website. It 
is anticipated that many of the jobs at these businesses would be relocated rather than lost. Section 3.12.8 of the Final 

EIR/EIS provides information about property acquisition impacts on businesses. 

Depending on the location of the construction activities and the nature of the activities, the impacts on businesses would vary. 
Business-related impacts would be more likely to occur near surface construction activities. Businesses that tend to rely on 
drive-by traffic to attract customers would experience the greatest impacts; however, some of these businesses may receive 
positive business impacts as construction workers buy goods and services in addition to regular customers. 

As described in Section 3.12.10 of the Final EIR/ EIS, the Authority will develop a relocation mitigation plan, in consultation 
with affected cities and counties, which will minimize the impacts on businesses during construction, including signage and 
maintaining access to the extent practicable, and providing relocation assistance (see Section 3.12.11 SO-MM#l, SO-MM#2, 
and SO-MM#3). In addition, other sections of the EIR/EIS identify mitigation measures related to noise (Section 3.4.7), dust 
(Section 3.3.7), and traffic (Section 3.2.7). 

Operation could also result in positive business impacts related to TOD in those areas where growth and higher densities are 
encouraged (i.e., Downtown Bakersfield and Downtown Fresno). The HST stations could act as a catalyst for TOD. Sections 
3.12.8 and 3.13.5 of the Final EIR/ EIS provide additional information on the benefits for businesses. 
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Communities 


The BNSF Alternative would result in moderate to significant impacts on community interaction or community facilities, as 
identified in Section 3.12.8 of the Final EIR/EIS. The project would predominantly travel along or adjacent to existing major 
transportation facilities within the urban areas and would maintain through access and therefore minimizes the need to bisect 
neighborhoods. As described in Section 3.12.8 of the Final EIR/EIS, many communities in the study area developed around 
the railroad, which may have been the draw for development originally but has remained a dividing feature within the 
communities. Because the HST System would be grade-separated, it would provide safe and free-flowing connecting roads 
across the trackway. There is the potential for physical deterioration, primarily from the elevated guideways in urban areas. 
The Authority and FRA are working together to minimize and avoid effects leading to physical deterioration. Refer to Final 
EIR/EIS Sections 3.12.8 and 3.12.11, for complete information on community impacts and additional mitigation details, 
respectively. The HST Project would require property acquisitions along the borders of some neighborhoods, but these 
acquisitions would not affect overall neighborhood cohesiveness. After mitigation, impacts on these neighborhoods are 
expected to be minimal. 

The Corcoran Bypass Alternative avoids the city of Corcoran, resulting in less community disruption, and fewer business 
displacements than the BNSF Alternative. The Corcoran Bypass Alternative would convert more agricultural land to 
nonagricultural uses than the BNSF Alternative. The Wasco-Shafter Bypass Alternative avoids the communities of Wasco and 
Shafter, resulting in less community disruption, and fewer residential and business displacements. The Wasco-Shafter Bypass 
Alternative would result in a greater conversion of agricultural land to nonagricultural uses than the BNSF Alternative. 

Around the urban HST stations, the existing land uses are predominantly commercial and industrial; however, there are 
residential uses in close proximity that could be affected by station activities. The Kings/Tulare Regional station alternatives 
are not proposed to be located at urban sites and would potentially result in conversion of agricultural land. Please refer to 
Section 3.18, Regional Growth, and FB-Response-GENERAL-03 for a discussion of these station alternatives. Limits on parking 
in neighborhoods or business districts adjacent to the stations would be the responsibility of the city that has jurisdiction 
where the station lies. Parking is expected to be developed in phases over time, as demand increases and in response to 
development around the stations such as TODs, as well as future expansion of local transit links at multi-modal stations, that 
may reduce actual demand. Section 2.5.3 of the EIR/EIS explains how the Authority would take a flexible approach to 
providing the necessary parking at stations. Refer to EIR/EIS Sections 3.2 Transportation, 3.3 Air Quality, 3.4 Noise, and 3.10 
Safety and Security for additional information on potential impacts in the station area and mitigation measures to reduce or 
avoid the impacts. 

The evaluation of impacts on neighborhoods and communities within the study area is provided in Section 3.12 of the EIR/EIS 
and in the Fresno to Bakersfield Section Community Impact Assessment Report (Authority and FRA 2012f) and FB-Response- 
GENERAL-05. This assessment considered the following key neighborhood and community issues: changes in neighborhood 
quality; barriers to social interaction in the analysis of potential impacts of the HST Project on neighborhoods, community 
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cohesion, and community facilities; impacts on community facilities; and impacts on public services, safety, and security. In 
addition, the Community Impact Assessment provides a demographic analysis with complete race, ethnicity, income, and 
housing characteristics for socioeconomics, communities, and environmental justice. 

Growth 

Population growth is anticipated to increase in the Central Valley even without the HST System. The growth inducement 
analysis in Section 3.18 of the EIR/EIS shows that in Fresno, Kings, Tulare, and Kern Counties, the HST alternatives are 
projected to induce about 2-3% more total population and create about 3% more total jobs by 2035 than would occur under 
the No Project Alternative (refer to Table 3.18-18 in the EIR/EIS). The HST would help provide employment opportunities in 
an area of high unemployment and would encourage more compact growth around the proposed stations at greater 
intensities than currently exist. 

Land use is highly dependent on transportation facilities because enhancing access leads to higher attractiveness for 
commercial land uses. The HST System is not like a freeway with multiple on- and off-ramps; access would be limited to the 
stations. So, despite passing through rural areas, the HST would not provide direct access to those areas. The project would 
provide opportunities to encourage more compact development around the urban stations and redirect development growth 
to central cities, in conjunction with the SB 375 regional efforts and future plans of the cities of Fresno and Bakersfield, and 
would reduce the pressure for the future conversion of farmlands by encouraging new investments in urbanized areas, rather 
than in peripheral areas. However, the Kings/Tulare Regional Station would be located outside Hanford and would provide an 
economic incentive for new development outside the city center. Although the project would provide for access to downtown 
from the station and includes a program to support agricultural preservation through conservation easements, it is likely that 
this station would result in agricultural conversion. 

For more information regarding growth related to the HST System, please refer to Section 3.18, Regional Growth, and FB- 
Response-GENERAL-03. 
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A number of comments were 
received either supporting or 
opposing a specific HMF location, 
or requesting that a specific 
location be dropped from 
consideration. 

As discussed in Chapter 2 of the Fresno to Bakersfield EIR/EIS, all environmental impacts for potential HMF sites in the Fresno 
to Bakersfield section have been evaluated in this EIR/EIS to inform the public and agency decision makers of the potential 
impacts of the HST project. However, because only one HMF site will be required for the HST System and that site may be 
located in adjacent project sections, it is premature to identify a Preferred Alternative HMF site at this time. The HMF decision 
can be made separately from the identification of the preferred alignment and station alternatives in this Fresno to Bakersfield 
EIR/EIS. A decision on the HMF site will be made sometime after environmental review is complete for both the Fresno to 
Bakersfield section and the Wye area near Chowchilla (the Wye area is being evaluated on a supplemental basis via a 
Subsequent EIR/Supplemental EIS to the certified 2012 Merced to Fresno Section EIR/EIS). To support this future decision, 
additional comparative study, design, and review may be necessary. Subsequent review and study may include further design 
development. 
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A number of comments were 
concerned with the public 
involvement process and 
suggested that the outreach was 
not adequate for a project of this 
size and scope. Some were 
specifically concerned about 
outreach to environmental justice 
populations. 

Pursuant to the requirements of NEPA and CEQA, the Authority and FRA have conducted an extensive public and agency 
involvement program as part of the environmental review process. Public involvement and outreach included informational 
materials, such as fact sheets, informational and scoping meetings (including town hall meetings), public and agency 
meetings, meetings with individuals and groups, as well as presentations and briefings to interested and/or impacted 
organizations and associations. 

Agency involvement included agency scoping meetings, an Interagency Working Group, meetings with agency 
representatives, and other agency consultation. 

Public and agency outreach included notification and circulation of the Draft EIR/EIS. Chapter 8 of this Final EIR/EIS (Public 
and Agency Involvement) describes the public and agency involvement efforts conducted during the preparation, and after 
publication, of the Draft EIR/EIS. Table 8-1 lists the agency and public meetings held as part of the Authority's outreach 
efforts, during and after scoping, and during preparation of the Fresno to Bakersfield Section EIR/EIS. In addition, a Hanford 
project office was opened in downtown Hanford. It was staffed 4 days a week with one to two outreach and/or project 
engineers and remained open through the release of the RDEIR/SDEIS and the public comment period. The office made hard 
copies of the Draft EIR/EIS and related materials, including maps, available for the public to review, and staff were available 
to answer questions about the documents. The Hanford project office hosted two educational seminars to further engage 
stakeholders on project topics. The office was closed in February 2013 and moved to Fresno. 

Public meetings were announced through direct mail to those in the project database, advertisements in local newspapers, 
email notices, and Dostinas on the Authority's website fhttD://www.hsr.ca.aovJ. Notifications of public meetinas were Dosted 
in newspapers that have general circulation in areas potentially affected by the proposed project. Direct mailed notices for 
public meetings were in English and Spanish or contained a toll-free phone number for Spanish speakers to call. Emailed 
notices for public meetings were in English and Spanish. The email distribution list initially included several hundred addresses 
and grew to over 4,000. The mailing list included approximately 25,000. To ensure outreach to potentially impacted residents, 
landowners, tenants and stakeholders, the database includes all individuals whom have requested information, participated in 
a meeting or workshops, or individuals/organizations we proactively sought to meet with. 

In addition, the mailing list was based on County assessor data and was designed to reach as many potentially interested 
members of the public in the Fresno to Bakersfield section as possible including all owners and occupants within a 300 feet 
buffer of the construction footprint. Upon the release of the RDEIR/SDEIS, the Authority and FRA expanded that buffer to a 
quarter-mile in the rural subsection (South Fresno County through Kings County) of proposed alignments, and all others 
within 1,000 feet of the alignment (North Fresno and through Kern County). A toll-free phone number in English and Spanish 
was established to field questions or information requests. The toll-free number was included on handouts and materials 
distributed at public meetings. Spanish language interpreters were available at the Public Information Meetings and Draft 
EIR/EIS Hearings. The provision of Lao and Hmong language interpreters was offered in public notice materials prior to 
meetings. These public meetings included: 

• January 19, 2010 - Fresno to Bakersfield Section, Public Information Meeting 
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• March 16, 2010 - Fresno to Bakersfield Section, Public Information Meeting (Merced to Fresno Section supporting) 

• July 14, 2011 - Authority Board Meeting 

• August 23, 2011 - Public Information Workshop, Rosedale 

• August 24, 2011 - Public Information Workshop, Wasco 

• August 25, 2011 - Public Information Workshop, Corcoran 

• August 30, 2011 - Public Information Workshop, Fresno 

• September 20, 2011 - Draft EIR/EIS Public Hearing, Fresno 

• September 21, 2011 - Draft EIR/EIS Public Hearing, Hanford 

• September 22, 2011 - Draft EIR/EIS Public Hearing, Bakersfield 

The following opportunities were provided in leading up to and in conjunction with release of the RDEIR/SDEIS for review: 

• May 15, 2012 - Public Information Workshop, Shatter 

• May 16, 2012 - Public Information Workshop, Rosedale 

• May 17, 2012 - Public Information Workshop, Bakersfield 

• May 22, 2012 - Public Information Workshop, Fresno 

• May 23, 2012 - Public Information Workshop, Hanford 

• May 24, 2012 - Public Information Workshop, Corcoran 

• August 13, 2012 - Public Information Workshop, Bakersfield 

• August 14, 2012 - Public Information Workshop, Wasco 

• August 15, 2012 - Public Information Workshop, Corcoran 

• August 16, 2012 - Public Information Workshop, Fresno 

• August 27, 2012 - RDEIR/SDEIS Public Hearing, Bakersfield 

• August 28, 2012 - RDEIR/SDEIS Public Hearing, Hanford 

• August 27, 2012 - RDEIR/SDEIS Public Hearing, Fresno 

Various publications and materials were developed in English and Spanish and made available at public meetings and the 
Authority's website, including the Fresno-Bakersfield High-Speed Train Fact Sheet, Fresno to Bakersfield Frequently Asked 
Questions, "Your Property, Your High-Speed Rail Project," and the Permit to Enter fact sheet regarding field studies for 
various environmental disciplines. In addition, the Authority website includes information about HSTs, the proposed HST 
route, the Authority's Revised 2012 Business Plan (Authority 2012a), newsletters, press releases, board of directors meetings, 
recent developments, status of the environmental review process, Authority contact information, and related links. 

During scoping and beyond, the development of the reasonable range of alternatives and many of the studies supporting the 
EIR/EIS can be traced to public comments. The Hanford West Bypass and Bakersfield Hybrid alternatives are examples of 
how public input shaped the scope of study. Both were developed in response to comments received during the Draft EIR/EIS 
review. More fine-tuned changes have also occurred in the design development in response to concerns about avoiding 
impacts to churches and schools in Bakersfield. 
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Many comments were received 


Historically, federal funds have supported approximately 50% to 80% of many major transportation investments, including 
highway, transit, and aviation sector-related projects. This means although California's high-speed rail program is much larger 
than most individual transportation projects, there is precedent for substantial federal support for large and nationally 
significant transportation programs. 


regarding increases in project cost 
and concern that sufficient 


funding will be available. Many of 
these comments were also 


concerned about the desirability of 
spending large amount of money 
during the current economic 


California has been extremely successful in obtaining federal high-speed rail grants, obtaining close to 40% of the 
approximately $10 billion of federal High-Speed and Intercity Passenger Rail grant funds available for the country as a whole. 
This initial federal funding allows California to move forward with the first step in the high-speed rail program. 

The Passenger Rail Investment and Improvement Act (PRIIA) of 2008 

( www.fra.dot.qov/downloads/PRUA%200verview%20031009.pdf j established the framework for the national high-speed rail 
and intercity passenger rail program. Using PRIIA as a framework, in February 2009, Congress appropriated through the 
ARRA an investment of $8 billion for new high-speed and intercity passenger rail grants. 


downturn and about the ability of 
local, state and federal 


governments to afford to fund the 
project. 


Congress continued to build upon this ARRA funding by making available, through the Fiscal Year 2010 Appropriations, an 
additional $2.1 billion, bringing the total program funding to $10.1 billion. In 2011 Congress rescinded $400 million of that FY 
10 funding. As a result, California's high-speed rail program has received $3.5 billion or 34% of these federal funding sources. 
Of this amount, slightly more than $3.3 billion is committed to constructing the Central Valley sections. This, combined with 
funding from Proposition 1A, would provide the estimated $6 billon needed to build the Central Valley backbone. 

The federal funding has come in multiple waves, as follows: 

• January 2010 - ARRA award of $ 1.85 billion + state match (50%) of $ 1.85 billion = $ 3.7 billion 

• October 2010 - FY 2010 High-Speed and Intercity Rail award of $ 715 million + state match (30%) of $ 306 million 
= $ 1.02 billion 

• December 2010 - ARRA reallocation from states of Wisconsin and Ohio, $ 616 million + state match (50%) of $ 
616 million = $ 1.234 billion 

• May 2011 - ARRA reallocation from state of Florida, $ 300 million + state match (20%) of $ 375 million 

The High-Speed Intercity Passenger Rail Program has been the single largest source of federal grant funding for high-speed 
rail. The program was developed to provide funding to new or improved high-speed or intercity passenger rail service. These 
project grants have the effect of delivering transportation, economic recovery, livable communities, and certain project 
success factors. 

According to the International Union of Railways, HST systems around the world achieve positive operating revenues (refer to 
the Revised 2012 Business Plan, page 1-12). 

Availability Payments (APs) are multi-year funding commitments in which a government undertakes to make annual payments 
to a private party that agrees to construct, maintain, and finance infrastructure, provided the asset meets certain specified 
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performance standards over the contract period. AP mechanisms have been used for high-speed rail projects in France and 
are planned in Portugal, as well as many other types of infrastructure projects in other European countries. In each case, the 
central governments have entered into long-term contracts with private companies to finance, deliver, and operate 
infrastructure assets. 

European high-speed rail projects use the AP approach in conjunction with a design-build-finance-maintain structure. The APs 
compensate the infrastructure service provider for its delivery of the infrastructure, its ongoing performance to maintain it, 
and the cost to repay debt and equity financing of the infrastructure construction costs. In this regard, an AP approach can be 
viewed as both a procurement method and a financing tool that can be useful to accelerate private-sector capital investment. 

Project cost estimates for the Fresno to Bakersfield Section of the HST System are included in Chapter 5 of the EIR/EIS. The 
cost of the statewide HST System has been evaluated in the Revised 2012 Business Plan, which was made available to the 
public on April 2, 2012. The current cost estimate has increased significantly since the last estimate in 2009, which was based 
on the programmatic conceptual design. That estimate, covering the Full Phase 1 between San Francisco and Los 
Angeles/Anaheim, was $36.4 billion in 2010 dollars. The Revised 2012 Business Plan estimate (in cumulative year of 
expenditure costs) is $31.3 billion for the IOS, $51.2 billion for the Bay to Basin system, and $68.4 billion for the Full Phase 1 
blended system. A substantial portion of this increase is for additional viaducts, tunnels, embankment, and retaining 
wall/trenches directly attributable to changes in scope and alignment based on stakeholder input, environmental necessity, 
and improved knowledge of site conditions. To assess the reasonableness of the program's cost estimates, the Authority 
studied the most recent cost estimates against those of other operational high-speed rail projects. These include worldwide 
costs evaluated by the World Bank and improvements to the Northeast Corridor proposed by Amtrak. Of note, a cost 
comparison of different high-speed rail projects can only provide an order of magnitude indication of the current estimate's 
reasonableness for the California program because every project has its own set of unique physical, environmental, and policy 
issues. This is particularly the case with European and Asian high-speed rail programs, built in different political and 
environmental settings. 
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Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-18: Employment Opportunities 

A number of comments were 
received requesting information 
on employment opportunities 
related to construction and 
operation of the project. Many 
also mentioned conducting 
specific outreach to minority 
businesses and communities and 
low-income communities. 

The various alternatives are projected to employ substantial numbers of people and result in substantial induced employment 
within the area during years 1 through 5 of the construction phase (refer to Section 3.18.5, Regional Growth of the EIR/EIS). 
The Authority is contracting, through an open and transparent competitive bidding process, with private-sector engineering, 
architectural, and construction firms to complete the final design and construction of the system. Design and construction 
would occur with oversight by the Authority. 

Pursuant to Mitigation Measure SO-MM#6, the Authority will develop special recruitment, training, and job set-aside programs 
to ensure that study area minority and low-income populations are able to benefit from the project's job creation (refer to 
Section 3.12.12 of the Final EIR/EIS). Approximately 85% of the cost of California's HST System represents capital 
construction and related work, which will occur where the project footprint is located. 

The Authority will work with local job training programs in San Joaquin Valley communities well in advance of planned 
advertisement of construction contracting opportunities to ensure that funding is available for construction job training and 
contracting for project the area. With Construction Package 1 of the Merced Fresno Project, the Authority coordinated with 
Fresno Works and the City was able to secure a federal grant specifically to fund on the job training for high-speed rail 
construction. The Authority has convened workshops for community based organizations that are located from up and down 
the Central Valley about how to apply for federal grants to fund on-the-job training. Two of these community based 
organizations created a joint venture, applied for a grant, and was awarded $300,000 to fund on-the-job training for high¬ 
speed rail construction jobs. 

As a federal- and state-funded project, the Authority's contracts must be compliant with the Davis-Bacon Act and 
related statutes and the U.S. Department of Labor Office of Federal Contract Compliance Program. These federal laws require 
contractors and subcontractors to pay their laborers and mechanics employed under the contract no less than the State's 
prevailing wages and fringe benefits for corresponding work on similar projects in the area as determined by the U.S. 

Secretary of Labor. Moreover, for contracts in excess of $100,000, contractors and subcontractors must also, under the 
provisions of the Contract Work Hours and Safety Standards Act, as amended, pay laborers and mechanics, including guards 
and watchmen, at least one and one-half times their regular rate of pay for all hours worked over 40 hours in a workweek. 

As a federal- and state-funded project, the Authority's contracts for construction activities will include small business and 
minority business goals. The HST Project will adhere to all state and federal goals for small business, disadvantaged business 
enterprises, and disabled veteran enterprises. Additionally, the Authority's Board of Directors will consider policies on business 
goals. The Authority has adopted procurement rules that will govern Disadvantaged Business Enterprise/Small Business 
participation. In December 2012 the Authority approved a Community Benefits Policy (CBP) that supports employment of 
individuals who reside in disadvantaged areas and those designated as disadvantaged workers, including veterans returning 
from military service. The CBP helps to remove the barriers of finding qualified workers, including small businesses, 
disadvantaged business enterprises, disabled veteran business enterprises, women-owned businesses, and microbusinesses 
that want to participate in building the High-Speed Rail system. Under the Authority's CBP, design-build construction contracts 
will adhere to the National Targeted Hiring Initiative, which states a minimum of 30 percent of all project work hours shall be 
performed by national Targeted Workers and a minimum of 10 percent of National Targeted Workers hours shall be 
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performed by disadvantaged workers. According to the National Targeted Hiring Initiative, disadvantaged workers either live 
in an economically disadvantaged area or face any of the following barriers to employment: being homeless, a custodial single 
parent, receiving public assistance, lacking a GED or high school diploma, having a criminal record or other involvement with 
the criminal justice system, chronically unemployed, emancipated from the foster care system, being a veteran, or an 
apprentice with less than 15 percent of the required graduating apprenticeship hours in a program. 


Comment Summary 


Response 


GENERAL 


FB-Response-GENERAL-19: EIR/EIS Economic Benefits Assume Completion of Statewide Project 


Some comments stated that the 
benefits of the project would not 
be experienced unless the entire 
statewide project is constructed. 


The Revised 2012 Business Plan (Authority 2012a) describes the Authority's plan for the long-term development of the 
blended HST System, using a combination of federal, state, regional/local, and private financing. The Authority has been 
working with rail representatives from Great Britain, Belgium, France, Germany, Korea, China, Japan, Italy, and Spain to 
understand the business models that have been used for the development of high-speed train service throughout the world. 


Based on the Authority's research, international experience has shown that HST systems make money from their operations 
and do not require government subsidies to cover those costs. To the contrary, they earn sufficient operational profits to 
attract private investments in various components of the system, including operations. For example, two high-speed rail 
sections, the Paris-Lyon Train a Grande Vitesse (TGV) route in France and the Tokyo-Osaka route in Japan, have fully covered 
both their infrastructure and operating costs after 15 years of service (Authority 2012). In many instances they earn sufficient 
operational profits to attract private investments in various components of the system, including infrastructure and 
equipment. Additionally, international experience has shown that HST systems are successfully built in sections over time, and 
need not be built immediately as a complete system in order to be successful. This international experience demonstrates that 
a section such as Fresno to Bakersfield can be a part of an HST system that is initially only partially in service and is 
eventually extended from the Bay Area to the Los Angeles Basin, as envisioned since 1996 with the establishment of the 
Authority. 


The blended approach described in the Revised 2012 Business Plan divides the HST program into a series of discrete projects 
that build upon each other, but also provide viable high-speed rail service independently. This will include advance 
investments in regional and local rail systems that will be integrated with the HST to leverage existing infrastructure and 
rights-of-way and benefit travelers by providing interconnecting, blended services. 
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Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-20: Improper Piece-mealing of Statewide Project 

Some comments expressed 
concern that the project has been 
piece-mealed, or broken into 
smaller pieces to avoid disclosing 
the impacts of the entire project. 

Some comments expressed the 
concern that selection of the 
Bakersfield station location would 
presuppose the alignment that will 
be selected east of the station. 

The comment suggests that the project and the EIR/EIS have been piece-mealed or segmented (i.e., split into small parts) in 
violation of CEQA and NEPA. The Authority and FRA disagree. The 800-mile statewide HST System was divided into eight 
project sections after the Authority and FRA selected alignment corridors and station locations for most of the Statewide HST 
System after the Program level EIR/EIS was completed. Each project section contains stations at the endpoints, as logical 
termini, which permits each project section to be evaluated independently under both federal and state law. The law 
recognizes the impracticality of evaluating, at a project-specific level, the entire 800-mile HST System. The Fresno-Bakersfield 
section was not impermissibly piecemealed from other sections of the statewide HST System. Moreover, where a Fresno- 
Bakersfield project element could have impacts beyond the precise station endpoint, the EIR/EIS evaluates such impacts. For 
example, the EIR/EIS expanded its analysis of the Fresno to Bakersfield section's impact on East Bakersfield. The study area 
was extended east from the alternative Bakersfield station sites to Oswell Street, where the alternative alignments converge 
in order to ensure that the potential impacts of selecting any of the three station sites are disclosed. The impacts of the HST 
project east of Oswell Street will be analyzed in the Bakersfield to Palmdale EIR/EIS. 

Comment Summary 

Response 

GENERAL 

FB-Response-GENERAL-21: Project Description Level of Detail 

Commenters questioned the level 
of detail of the HST Project, 
suggesting that the evaluation 
was inadequate if the design has 
not fully considered the full 
operational and construction 
elements of the project. 

The Authority and FRA disagree with comments that the project is described with a level of detail insufficient for adequate 
identification of impacts and mitigation. In general terms, the comments suggest that the project must be engineered to the 
level of advanced or even final construction documents, which is the last step prior to commencement of actual construction, 
in order for CEQA/NEPA analysis to be conducted. However, CEQA and NEPA do not require full design prior to completing the 
environmental analysis, and in fact counsel against it. "EIRs should be prepared as early in the planning process as possible to 
enable environmental considerations to influence project, program or design," Laurel Heights Improvement Assn. v. Regents 
of University of California (1988) 47 Cal.3d 376, 395. Similarly, NEPA analysis should be conducted "at the earliest possible 
time to insure that planning and decisions reflect environmental values, to avoid delays later in the process, and to head off 
potential conflicts," 40 CFR § 1501.2. Under either statute, a description of a proposed project and project alternatives in an 
EIR/EIS should be brief, but sufficient detail must be available to fully analyze environmental impacts and propose mitigation 
measures. 

The Fresno to Bakersfield EIR/EIS meets NEPA and CEQA requirements for level of detail in the proposed action. Chapter 2 
provides a general description of infrastructure requirements for the high-speed train, with representative drawings and 
photographs, followed by a more detailed narrative and mapped description of the location of infrastructure along the 
alignment alternatives, and at the station and HMF alternative sites. The reader is referenced to design drawings in Volume 

III, which in turn generate a project footprint shown in Appendix 3.1-A of Volume II. These components provide sufficient 
information to describe the alternatives and sufficient information to fully analyze environmental impacts. 

The EIR/EIS takes a conservative approach by identifying a footprint area within which project construction would occur and 
permanent structures would be placed. The EIR/EIS then evaluates impacts as if the entire footprint area would be adversely 
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impacted by the project. When completely designed, the project would not impact every square inch of this footprint area, 
but would only impact some portion of it, depending upon the precise location within the footprint, as determined in final 
engineering for the project's elements and the construction approach taken. Accordingly, the EIR/EIS's approach is 
conservative and ensures that the full range of potential construction or permanent impacts were analyzed. This approach 
also provides flexibility for final engineering designs to incorporate mitigation measures and other design refinements to 
further reduce environmental impacts, as identified through the EIR/EIS process. 

The project footprint that would be affected permanently or just during construction can be found in Appendix 3.1-A of the 
EIR/EIS. Final construction, and construction and staging areas, would be located within the evaluated construction footprint. 
The construction footprint is based on the preliminary engineering design drawings, which were made part of the EIR/EIS in 
Volume III (Alignments and Other Plans). These design drawings and associated footprint contain the project description 
elements that commenters suggested were not contained in the RDEIR/SDEIS. This includes new electric utility lines to power 
the HST and upgraded PG&E switching stations to bring electricity to the project. Easements for new power lines required to 
supply power to HST systems sites, as well as relocations of existing power lines that would be directly affected by 
implementation of the FB Section project, are evaluated in the EIR/EIS. The impact areas associated with these easements 
and relocations are based on information available at the time of the EIR/EIS preparation. However, the respective utility 
companies will develop final relocation and upgrade plans for their utilities at a later stage of design. For example, upgrades 
to existing power lines may or may not include installation of new power line support structures and/or relocation of support 
structures or underground lines. If final relocation or upgrade designs related to the HST project affect properties not included 
in the project footprint evaluated in the FB Section EIR/EIS, additional environmental compliance would be required before 
those designs could be implemented. The design includes stormwater drainage necessary to accommodate the project. 
Regarding new or modified bridges, the footprint includes staging for the bridge abutments and the crossing structure. These 
design drawings and footprint documents also show roadway and freeway changes (e.g., closures, new interchanges and 
overpasses and/or modifications, etc.) necessary to accommodate the project; these changes also are identified and 
described in Appendix 2-A, which is listed in the EIR/EIS Table of Contents. The potential impacts of all these items were 
evaluated in the RDEIR/SDEIS and Final EIR/EIS, including for example, the potential air quality and biological impacts 
associated with constructing the roadway modifications necessary for the project. These items were included in the project 
description that was analyzed. 

Potential environmental impacts that relate to HST operations (e.g., running trains), rather than track construction and 
permanent facilities placement, were based on an Operations and Service Plan that is referenced and discussed in Chapter 2 
of the EIR/EIS (and included as Appendix 2-C) and includes information such as anticipated trains per hour. 
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GENERAL 

FB-Response-GENERAL-22: Justifying the Baseline of Study 

Some comments were received 
suggesting that not enough 
baseline information was collected 
for the EIR/EIS analysis, or that 
the project alternatives were 
compared to the No Project 
Alternative instead of existing 
conditions. 

The RDEIR/SDEIS includes a thorough description of existing physical conditions as the environmental baseline for analysis. 

As discussed in each impact analysis chapter, the existing conditions data was based on on-site surveys (e.g., biological 
resources, wetlands, cultural resources) and data collection (e.g. transportation, air quality, EMI/EMF, noise and vibration, 
geology and soils, agricultural land/soils). The EIR/EIS evaluated all impacts against existing conditions and proposed 
associated mitigation measures for significant adverse impacts. 

In addition, to fully understand and analyze impacts for some resource areas - transportation and air quality, for example - 
the EIR/EIS additionally evaluated impacts against anticipated future pre-project conditions and proposed associated 
mitigation. Disclosing impacts and mitigation using both baselines is authorized in the recent case of Neighbors for Smart Rail 
v. Exposition Metro Line Construction Authority (2013) 57 Cal. 4 th 439. 

The traffic and air quality analyses disclosed impacts under both baselines. The RDEIR/SDEIS disclosed potential impacts, and 
mitigation against both baselines was clearly identified and described in the transportation section (see Section 3.2.3) and in 
the air quality section (see Section 3.3.3). 

Regarding agricultural land impacts, the EIR/EIS section on agricultural land does not utilize a future-conditions baseline to 
evaluate the project's potential to convert important farmland. All calculations of potential farmland conversion are based on 
existing farmland at the present time as the baseline. Section 3.14, Agricultural Lands, of the EIR/EIS does, separately, 
include a qualitative discussion of how the project compares to the No Project Alternative - a discussion required by the 
alternatives-comparison requirements of CEQA and NEPA. 

Regarding establishment of baseline conditions for biological impacts, and associated issues related to surveys, see FB- 
Response-BIO-03. 
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GENERAL 


FB-Response-GENERAL-23: HST Ticket Fares 


Commenters asked about HST 
ticket fares, how much it would 
cost to ride the HST, and how 
tickets would be purchased. 


The EIR/EIS does not identify a specific high-speed train ticket price. For environmental analysis purposes, as explained in 
Chapter 2, ticket prices that correlated with 83% of air fare and 50% of air fare were utilized as a component of generating 
ridership forecasts, from which environmental impacts and benefits were calculated. 

The fares in the Revised 2012 Business Plan were assumed at levels "to maximize passenger revenues and the net cash-flow 
from operations" (Authority and FRA 2012a, p. 5-11). This so-called "83% of air fare" HST fare corresponds to the high end of 
the range of fares in the EIR/EIS. The EIR/EIS also examined the impacts of lower fares that would attract more riders while 
continuing to avoid operating subsidy (so-called "50% of air fare" HST fares). 

Additionally, as is the case with high-speed rail service around the world today, and is the case with airfares as well, California 
high-speed rail fares will vary by the following: 

• Time of day - Peak vs. off-peak 

• Class of service - First class vs. coach 

• Travel time - Express/limited-stop vs. "making all stops" service 

• Timing - How far in advance tickets are purchased 

Just as with flying today, high-speed rail travelers with more flexible schedules or limited budgets could save money by 
booking well in advance or traveling in the middle of the day when trains are less crowded. Travelers who have to make last- 
minute bookings and need to take express trains or travel during peak periods will typically pay a higher fare. At this time, the 
Authority has not determined the method nor begun the procurement/acquisition of the reservation system for HST. This will 
occur in adequate advance of the system beginning revenue service. 

The table below shows the average fare used in forecasting, at both the 50% and 83% levels, and how fares might vary 
around the average. 

Examples of HST Fares at 50% and 83% levels (2010$): 


Station to Station 

Buy-ahead, Off- 
peak, and/or 
Multi-stop Train 

Average Fare 
assumed in 
Forecasts 

Last-minute, Peak, 
and/or Express 
Train 

San Francisco-Los Angeles 

31 - 52 

48 - 81 

74 - 123 

San Jose-Anaheim 

31 - 52 

48 - 81 

74 - 123 

Fresno-Millbrae 

25-41 

38 - 64 

58 - 97 

Sacramento-Fresno 

27-45 

43 - 71 

64 - 107 

Los Angeles-Kings/Tulare 

25-42 

40 - 66 

60 - 100 
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GENERAL 

FB-Response-GENERAL-24: Ridership 

Commenters questioned the HST 
ridership numbers, and wondered 
how they were forecasted. 

In regards to the HST ridership modeling and the data/analysis used to develop ridership forecasts, mathematical models, 
which consist of a series of numerous mathematical equations, provide a tool for predicting how people will travel in the 
future as a function of variables such as population, employment, travel time and costs, fuel costs, and rail and airline 
schedules. 

The ridership forecasting model used to generate forecasts for this EIR/EIS is described in Chapter 2, Section 2.5 and was 
prepared by Cambridge Systematics. The model has three basic components: trip frequency/group size; destination; and 
choice of mode. These are defined as follows: 

• Trip frequency/group size: This component forecasts how individuals travel between regions, organized by 
purpose: Business, Commute, Recreation, and Other. The forecasts for the individuals are based on 99 
combinations of household characteristics, including factors such as the number of people in the household, income, 
the number of autos owned, and the number of workers. 

• Destination Choice: The destinations of trips are based on how accessible households are to places they might 
choose as destinations. This accessibility is based on the combined travel characteristics of all types of travel modes 
as well as the opportunities afforded (work, recreation, etc.) at the potential destinations. 

• Mode choice: Mode choice focuses on if a traveler will choose to travel by car, air, conventional rail, or high-speed 
rail as the primary mode for the bulk of their journey. To estimate this, the model considers the travel times and 
costs associated with different parts of the trip. For air and rail, this includes getting to or from the station/airport, 
including getting to or from the station entrance to the seat on the train/plan. For auto travel, this is the time and 
cost of driving. The values of these times and costs are converted to "utilities." The relative values of the different 
components were estimated through a statistical analysis of surveys of travelers. Different kinds of travelers value 
the travel time and costs of the parts of the journey differently. For each potential trip, the model compares the 
utilities of the different modes, and then estimates the probability of a traveler choosing one mode or another. If one 
mode has a significantly higher utility than the others do, then a higher proportion of all of the travelers are likely to 
choose that mode. If the utilities between the modes are closer, then proportions of travelers choosing each mode 
will be similar. 

For the HST project, the ridership model forecasts travel between 4,667 traffic analysis zones (TAZs) comprising the entire 
state of California. The TAZs can be aggregated into 14 major regions within the State using the following procedures: 

• For travel within regions served by more than one high-speed train (HST) station (areas such as -the SCAG, MTC, 
and SANDAG regions), the existing regional travel demand models were adapted to include high-speed train (HST) 
as a new mode. 

• For travel served by one high-speed train (HST) station, the model forecasts the travel between regions. This model 
conservatively only includes travel by California residents. This means that travel by people from other states or 
countries that fly to an airport, spend some time in a city and then might want to use HST to go to another city, are 
not included and would represent additional passengers for the system. 
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The Authority has developed a thorough review process for the ridership model and ridership forecasts to ensure an unbiased 
assessment of the model methodology and data variables. The center piece of this independent review is the continuing 
oversight by a panel of international ridership modeling experts of the development of the model, the preparation of scenarios 
and the validation of the results. The panelists include: 

• Frank S. Koppelman, PhD, Professor Emeritus of Civil Engineering, Northwestern University (chair) 

• Kay W. Axhausen, Dr. Ing., Professor, Institute for Transport Planning and Systems, ETH Zurich (Swiss Federal 
Institute of Technology Zurich) 

• Eric Miller, PhD, Professor, Department of Civil Engineering and Director, Cities Centre, University of Toronto 

• David Ory, PhD, Principal Planner/Analyst, Metropolitan Transportation Commission 

• Kenneth A. Small, PhD, Professor Emeritus, Department of Economics, University of California-Irvine 

In 2011, the panel conducted an extensive review of the reports and documentation about the ridership model prepared by 
Cambridge Systematics during model development (2005-2007) and additional documentation about the model Cambridge 
provided in response to panel questions. This thorough review process resulted in confirmation that the model was 
adequately suited to the tasks for which it has been used in environmental analysis. At the same time, the panel 
recommended continued improvements and refinements in the model to make it a better tool for business planning purposes, 
a process which has been undertaken. Documentation of all ridership model materials is available on the Authority's website: 
http://www.hsr.ca.Qov/About/ridershiD and revenue.html . 
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GENERAL 

FB-Response-GENERAL-25: Bakersfield Alternatives 

Many commenters expressed 
concern about HST impacts in the 
Bakersfield area and requested 
that additional alternatives be 
studied for the city of Bakersfield. 
Commenters also expressed 
concern about a perceived lack of 
coordination with the City and its 
residents. 

The Authority and FRA began coordinating with the city of Bakersfield and Kern County on alternative alignments through the 
Bakersfield metropolitan area during the initial engineering and environmental studies for the California HST System in the 
late 1990s. As part of those studies, the Authority identified a range of alignment and station alternatives, including 
alternatives through downtown Bakersfield and around the urban core of Bakersfield to the northeast and southwest. In 
coordination with a local task force, the Authority identified 7 potential station sites in the urban and suburban areas of 
metropolitan Bakersfield along with 4 potential alignment alternatives. This analysis is presented in the Sacramento to 
Bakersfield High-Speed Train Alignments/Stations Screening Evaluation prepared for the Authority by Frederic R. Harris, Inc. 
(2001) and available on the Authority website. 

In coordination with the alignment and station alternatives screening that the Authority was conducting, the Kern Council of 
Governments (COG) commissioned its own study, the High Speed Rail Terminal Impact Analysis (Kern COG 2003), to 
determine a community-preferred site for Bakersfield's future high speed rail station. This report is available on the Kern COG 
website at httD://www.kerncoa.ora/Dublications. The Authoritv identified three sites within metropolitan Bakersfield in its 
screening studies: Meadows Field vicinity, Golden State/"M" Street, and Truxtun/"S" Street. The Kern COG commissioned their 
study to recommend a locally preferred station site to be forwarded to the Authority. The Kern COG study was not intended 
to include final station design concepts or cite specific environmental impacts, but rather as a tool for the Authority to 
understand the Bakersfield community's concerns as well as to explain potential partnering opportunities. The study evaluated 
the sites for concerns regarding mobility, access and intermodal connectivity, cost, user convenience, impact on the built 
environment (business and residential relocations), air quality, economic development, and environmental impacts. A series of 
outreach meetings was undertaken by the Kern COG in order to compile and understand various objectives and preferences 
for a station site. This study considered a 2- and 4-track alignment for the high-speed train. 

On July 1, 2003, the Kern County Board of Supervisors adopted Resolution 2003-290 in support of the Truxtun Avenue 
terminal site. On July 9, 2003, the Bakersfield City Council voted to adopt Resolution 118-03 endorsing the Truxtun Avenue 
site as their preferred site. And on September 18, 2003, Kern Council of Governments adopted Resolution 03-23 to designate 
the Truxtun Avenue terminal site as "the preferred base system local alternative site for the Metropolitan Bakersfield high¬ 
speed rail terminal." 

In a comment letter of August 18, 2004, on the Statewide Program Draft EIR/EIS for the California HST System, the Director 
of the Kern County Community and Economic Development Department stated: 

The Kern County Board of Supervisors and the Bakersfield City Council unanimously approved a preferred station 
location in downtown Bakersfield in the vicinity of the current Amtrak station ("Truxtun Station"). An extensive study 
was commissioned by the Kern Council of Governments to assist in determining a preferred station location. This 
location was also adopted by the Board of the Kern Council of Governments, which is made up of representatives 
from the County and all incorporated cities within the County. 

Between Sacramento and Bakersfield, the County of Kern has no preferred rail alignment. Either the Union Pacific 
Railroad (UPRR) or the Burlington Northern-Santa Fe (BNSF) alignments are acceptable as long as they support the 
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GENERAL 

FB-Response-GENERAL-25: Bakersfield Alternatives 


Truxtun Station location site. 

Based on the extensive planning studies done by Kern COG and supported by the city of Bakersfield and Kern County, the 
Record of Decision (ROD) for the Statewide Program EIR/EIS for the California HST System (Authority and FRA 2005), 
identified the Truxtun Station as the preferred HST station location in Bakersfield. 

Beginning in 2009, the Authority conducted an analysis of specific alignment and station alternatives along the preferred BNSF 
corridor with a station in the vicinity of Truxtun Avenue following the determinations of local government and the decisions 
made in the ROD. As described in Section 2.3.2.3 of the EIR/EIS, 10 preliminary alignment alternatives were identified for this 
analysis. Based on environmental, engineering, and cost factors and following numerous public meetings and meetings with 
local government staff, 2 alternative alignments and station locations were selected for analysis in the project-level Draft 
EIR/EIS for the Fresno to Bakersfield Section. Based on public and agency comments, a third alternative was identified to 
reduce impacts to the community that was analyzed in the RDEIR/SDEIS. 

The Authority has conducted a preliminary evaluation of potentially bypassing downtown Bakersfield to the north or south 
with alignments diverging from the alternatives that have been evaluated in the Fresno to Bakersfield Section EIR/EIS in the 
Shatter area. On the north side of Bakersfield, alignments could travel east from the Shatter area to the SR 99 corridor, 
traveling down SR 99 to SR 178 where these alignments could then follow the UPRR corridor and the Edison Highway, 
merging with existing alternative alignments in the vicinity of Oswell Street. This would essentially transfer urban impacts to 
another part of the Bakersfield metropolitan area. 

It is not practicable to carry alternative alignments from the Shatter area further east than SR 99. All alternatives north of the 
Bakersfield metropolitan area must eventually turn south to reach a viable location to cross the Tehachapi Mountains. To 
make that turn south, an alternative alignment east of SR 99 would either cross the Kern River Oil Field, the third largest oil 
field in California, requiring the relocation of over 500 active oil wells, or cross through residential, commercial, and industrial 
areas of Oildale and northern and eastern Bakersfield outside of an existing transportation corridor. 

Some comments on the RDEIR/SDEIS suggest that the HST should cross the southern suburbs of metropolitan Bakersfield in 
the general area of Panama Lane or the Taft Highway (SR 119). To avoid the western urban area of metropolitan Bakersfield, 
alternatives would first have to drop straight south from the Shatter area before curving east to parallel major east-west 
roads at the southern end of the metropolitan area. This would require crossing the Kern River west of metropolitan 

Bakersfield, impacting natural habitats, including alkali desert scrub and annual grasslands, which are not impacted by the 
existing alternatives through Bakersfield. It would also be difficult to avoid the Kern Water Bank (KWB) Mitigation Bank and 
the Sand Ridge Preserve, a 270-acre U.S. Department of the Interior-designated National Natural Landmark, with these 
alternatives. Crossing the Kern River west of Bakersfield would have substantial impacts on a variety of special-status species 
include blunt-nosed leopard lizard, western burrowing owl, Swainson's hawk, Nelson's antelope squirrel, Tipton kangaroo rat, 
San Joaquin kit fox, San Joaquin woollythreads, Bakersfield cactus, and California jewelflower. Finally, these alternatives 
would impact natural wetland and riverine habitat that would not be impacted by the existing alternatives through Bakersfield. 
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The RDEIR/SDEIS for the Fresno to Bakersfield Section addresses the potential impacts of the three alignment alternatives 
through downtown Bakersfield in accordance with the decisions made in the ROD for the Statewide Program EIR/EIS on the 
California HST System, as supported at that time by the city of Bakersfield, Kern County, and Kern COG. However, the 

Authority recognizes that there is no "one size fits all" strategy for every community along the HST System and that the city 
of Bakersfield's views on the appropriate way of implementing high-speed rail in their community are evolving. The Authority 
continues in its commitment to work with local communities and stakeholders to ensure their concerns are heard and that 
Central Valley communities are able to take advantage of the potential benefits of high-speed rail. 
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GENERAL 

FB-Response-GENERAL-26: Length of the EIR/EIS 

Commenters complained about 
the length of the EIR/EIS and 
many with this complaint stated 
that the document was 30,000 
pages long. 

The assertion that that EIR/EIS is 30,000 pages is not accurate. All three volumes of the environmental document total 
approximately 4,800 pages. Volume I encompasses the main report on environmental impacts, Volume II is the Technical 
Appendices and Volume III is the design drawings/alignment plan sheets. 

The purpose of an EIR/EIS is to disclose information to decision makers and the public. While the science and analysis can be 
complex, this document is intended for the general public. Every attempt has been made to limit technical terms and the use 
of acronyms. Where this cannot be avoided, the terms and acronyms are defined the first time they are used, and a list of 
acronyms and abbreviations is provided in Chapter 13 of this document. 
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FB-Response-GENERAL-27: CEQA, NEPA, and Executive Order 12898 Compliance 

Commenters contended that the 
Authority did not comply with 

NEPA and Executive Order 12989 
because the agency issued its 
environmental justice policy and 
guidance in August 2012, after the 
Draft EIR/EIS and RDEIR/SDEIS 
had been prepared. 

The publication date of the Authority's environmental justice policy and guidance does not change the Authority's past and 
ongoing actions to comply with the requirements of NEPA, CEQA, and the EO 12898. The EIR/EIS provides documentary 
evidence that the Authority and FRA are fulfilling their duties those laws. The range of project alternatives was identified after 
soliciting and receiving input from environmental justice communities. The impacts, both adverse and beneficial, of the 

Project were evaluated at an equal level of detail and fully disclosed in the EIR/EIS. Throughout the EIR/EIS process, the 
Authority and FRA sought and received input from the public including groups identified as minority, low income or 
disadvantaged to refine project design and identify measures to minimize project impacts. No evidence has been presented 
contradicting the Authority's obligation to comply with CEQA and FRA's obligations to comply with NEPA and EO 12898. 
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The Draft EIR/EIS for the Fresno to Bakersfield Section was circulated for public review and comment between August 9, 

2011 and October 13, 2011. The Revised DEIR/Supplemental DEIS for the Fresno to Bakersfield Section was circulated for 
public review and comment between July 20, 2012 and October 19, 2012. Responses to public and agency comments 
received during those two review periods are provided in Volumes IV (responses to comments on the Draft EIR/EIS) and V 
(responses to comments on the Revised DEIR/Supplemental DEIS) of this Final EIR/EIS for the Fresno to Bakersfield Section. 

There were approximately 150 submissions to the Authority and FRA following the close of the comment period on the 

Revised DEIR/Supplemental DEIS. These letters are included in Chapters 49 through 51 of Volume V. About 37% (55) of 
these submissions wanted to know if project facilities would impact specific parcels of land or when the Authority would 
initiate the right-of-way acquisition process for specific parcels. Over 20% (34) of the submissions were individuals seeking 
work on the project. About 17% (25) of the submissions were seeking further information on the project including clarification 
of schedule dates or expressed support or opposition for the project or specific project alternatives. 

A number of submissions provided additional information on impacts of project alternatives. Most of those submissions raised 
concerns or provided information that was included in comments received during the comment period and addressed in the 

Final EIR/EIS and Volumes IV and V. Those comments that provided information not previously addressed are discussed 
briefly here. 

Hormel Foods and Sunny Gem provided information on project impacts to specific industrial facilities that these companies 
own. The cities of Wasco and Shafter, Vintage Production Company, and landowners provided additional information on 
impacts of the alignment alternatives being evaluated in the Wasco-Shafter area. 

A submission by Bethel Christian School and First Free Will Baptist Church in Bakersfield claims that the Bakersfield Hybrid 
Alternative illegally places a burden on a religious institution based on 42 U.S.C. 2000cc, which states "no government shall 
impose or implement a land use regulation in a manner that imposes a substantial burden on the religious exercise of a 
person." The Authority cannot implement land use regulations. The Revised DEIR/Supplemental DEIS provides an assessment 
of the impacts of the project on the Bethel Christian School and First Free Will Baptist Church, including a safety analysis. 
Project impacts resulting from the selection of the Bakersfield Hybrid Alternative would not preclude the continued use of the 
school and church. The Bakersfield Hybrid Alternative would not physically encroach on the property occupied by the school 
and church; therefore, the Authority would not relocate or rebuild the school and church with the Bakersfield Hybrid 

Alternative. However, the Bakersfield South Alternative would require relocation of the Bethel Christian School and First Free 

Will Baptist Church. The Authority would consult with the church and school to identify suitable relocation alternatives for both 
facilities to minimize impacts of disruption if the Bakersfield South Alternative was selected. 

A firm representing Citizens for California High Speed Rail Accountability (CCHSRA), Kings County, and the Kings County Farm 
Bureau provided submissions requesting recirculation of the Revised DEIR/Supplemental DEIS, circulation of a supplement to 
the 2005 Statewide Program EIR/EIS for the California HST System, and coordination of project planning and environmental 
review. This request is based on alleged substantial changes in the project's circumstances, its design, and feasible 
alternatives. None of the information provided in the submissions alter the analysis provided in the Revised 
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DEIR/Supplemental DEIS. The design changes referenced in the submissions do not alter the nature or magnitude of impacts 
addressed in the Revised DEIR/Supplemental DEIS (URS/HMM/Arup Joint Venture 2014). The alternatives recommended in 
the submissions are addressed in Chapter 2.0 of the Revised DEIR/Supplemental DEIS and additional information on why 
these alternatives are not feasible is provided in Standard Response FB-Response-General -02 and specific responses to 
comments received on the Revised DEIR/Supplemental DEIS. Standard Response FB-Response-General-08 addresses 

Authority consultation with public agencies. 

A comment in one of the submissions made on behalf of CCHSRA, Kings County, and the Kings County Farm Bureau implies 
that project mitigation for construction air quality mitigation has been deferred because the Voluntary Emissions Reduction 
Agreement (VERA) between the Authority and the San Joaquin Valley Air Pollution Control District (SJVAPCD) has not been 
finalized and circulated to the public. The EIR/EIS addresses the VERA program in Chapter 3.3, Air Quality. The following 
discussion further describes the VERA program for the benefit of the public. 

The VERA agreement provides funding for the SJVAPCD's program to offset mobile sources of pollutants. Before commencing 
construction for any construction package, the Authority will enter into an agreement with the SJVAPCD whereby the 

SJVAPCD will provide offsets for the project's estimated construction emissions of criteria pollutants. That agreement is based 
on the construction emissions modeled for the project that are provided in the EIR/EIS multiplied by the unit price per ton of 
pollutants that has been set by the SJVAPCD's Rule 9510. The SJVAPCD will provide funding to third parties to purchase new 
equipment, such as new farm tractors, that emit fewer pollutants than the existing equipment. The funding is provided 
through individual incentive program funding agreements (IIPFA) that require the third party to use the new equipment for a 
minimum number of hours based on the user's historical use of the replaced equipment over a specified number of years. 

These IIPFAs result in a reduction in regional pollutant emissions that the SJVAPCD credits to the Authority as offsets to 
project construction emissions. 

As a condition of the design-build contract, the construction contractor will be required to track daily use of each piece of 
construction equipment, delivery trips, hauling trips, and employee vehicle trips. These data are used in an air quality model 
that the Authority and SJVAPCD have agreed to, in order to estimate the actual emissions related to project construction. The 
data from this modeling is reported to the SJVAPCD every quarter during construction and a Final Construction Report 
summarizing all actual construction-related emissions will be submitted by the Authority to SJVAPCD. The Authority and 
SJVAPCD will use this information to ensure that the Authority has fully offset all construction period emissions. 
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TRANSPORTATION 

FB-Response-TR-01: Construction Period Traffic Management Plan 

Some commenters had concerns 
about material hauling and other 
construction impacts, short-term 
impacts due to road closures, 
additional information regarding 
detailed construction activity, and 
construction impacts on school 
transportation and on farm 
equipment. 

Under the design-build contract, the Contractor will prepare and implement a detailed Construction Transportation Plan (CTP), 
(see Section 3.2.6) and the Construction Management Plan (see Section 3.12.10, Project Design Features), will be prepared 
as the project progresses into the final design phase and more details are developed regarding construction plans. CTPs are 
standard means of minimizing traffic conflicts during construction and depending on the type and extent of construction, 
typically include detours and lane control features such as signage, lighting, and flag persons. Section 3.2.6, Project Design 
Features, in the EIR/EIS describes the types of activities addressed by the CTP. 

The CTP will address in detail the activities to be carried out in each construction phase. Such activities include, but are not 
limited to, the routing and scheduling of materials deliveries, materials staging and storage areas, construction employee 
arrival and departure schedules, employee parking locations, and temporary road closures, if any. The CTP will include a 
traffic control plan that addresses temporary road closures, detour provisions, allowable routes, and provisions for emergency 
access, school transportation, and farm equipment. Extensive coordination with the local public agencies, including school 
districts, will be conducted during the CTP development process and measures will be included in the CTPs to address the 
impacts to local roads. 

Because of both the timing of the project and because the selected proposal for design-build will likely influence the outcome, 
the CTP will not be prepared prior to the award of a design-build contract. The CTP will be prepared by the design-build 
contractor to match their proposed work program. The local jurisdiction (city or county) where the work will occur will provide 
its requirements and criteria to be included as the design-build contractor prepares the CTP. The CTP will be prepared in close 
consultation with the pertinent city or county, and will be reviewed and approved by the Authority before commencing any 
construction activities. Implementation of the CTP will be enforceable as a requirement of the design-build contract. 
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TRANSPORTATION 

FB-Response-TR-02: Road Closures 

There were several comments 
pertaining to road closure impacts 
on property access, impacts of 
detour traffic on the existing 
roads; inadequate analysis of 
detour traffic because of the 
proposed road closures. 

HSR policy is to provide roadway overpasses approximately every 2 miles, resulting in no more than 1 mile of out-of-direction 
travel for vehicles, including school buses, to cross the HST tracks. In many locations in the Fresno to Bakersfield Section, 
roadway overpasses would be provided more frequently, approximately every mile or less, because of the existing roadway 
infrastructure. Consequently, out-of-direction travel would be limited to approximately 1 mile in nearly all locations in the 
project area. As presented in Section 3.2.5 of the EIR/EIS, based on existing field traffic counts of similar roadways and 
information from local agencies, the traffic volumes on these local roads are generally less than 500 vehicles per day. Because 
most detours are limited and because few travelers are affected, only small effects to traffic circulation are expected as a 
result of the closures and diversion of traffic. 

Road closure and property access impact mitigation measures are identified under Section 3.2.7 of the EIR/EIS. 

Transportation Mitigation Measure #1 (TR-MM#1) states that if a proposed road closure restricts current access to a property, 
the project would provide alternative access via connections to existing roadways. If adjacent road access is not available, 
then feasible new road connections would be provided. If alternative road access is not feasible either, then the property 
would be considered for acquisition. 
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TRANSPORTATION 

FB-Response-TR-03: Station Parking 

Some commenters had concerns 
regarding the proposed stations' 
on-site and off-site parking 
facilities, station footprints, and 
effects on local traffic flow. 

Parking for each of the station alternatives is discussed in Section 2.5, with more detail about the prospective parking demand 
in Section 2.4.4. In the EIR/EIS, the 2035 full system high ridership forecast was used to capture the maximum potential 
station parking demand and to allow for an analysis of where and how parking demand might be accommodated near the 

HST station. Parking availability itself is not a direct environmental impact, but secondary physical impacts from parking, such 
as traffic, noise, and air quality are (CNRA 2009). 

The EIR/EIS's analysis of high forecasts for parking provides flexibility over time to reduce the amount of station parking 
based on more refined demand projections and TOD around station areas. Land use development around the HST stations is 
anticipated to occur over time. The amount of nearby development, as well as the future availability of local transit 
connections, both of which tend to decrease parking demand, would influence the future parking demand. While the HST 
would be a catalyst for such development, the actual timing would be dictated by land use decisions based on market 
conditions by the cities of Fresno, Hanford, and Bakersfield, and Kings County, and market conditions. Demand for parking 
facilities would also depend on how HST ridership grows over time; essentially and within the parameters of the 
environmental analysis, decisions concerning the construction of parking facilities would be made as needed, taking into 
account the existing parking availability. 

The Authority and FRA would therefore retain the flexibility to make decisions about what parking facilities to construct 
initially and how additional parking might be phased in or adjusted depending on how the HST System ridership increases 
over time and how the station area develops over time. For example, it is possible that some parking facilities might be 
constructed at the 2020 project opening, only to be replaced in whole or in part, or augmented later with development of 
other parking facilities (see Section 2.5.3). To the extent these new facilities are not covered by the current environmental 
review, they may require additional environmental review in the future prior to changes in parking supply. However, as 
discussed in Section 3.2.5, the project has reviewed and disclosed the impacts of a plan that would accommodate maximum 
possible parking demand. On-street parking management in neighborhoods or business districts adjacent to the stations 
would be the responsibility of the city that has jurisdiction where the station lies. 

The study area for each station was established by considering the potential for impacts on roadway segments and at 
intersections from new, station-related traffic (i.e., traffic generated by that station). The traffic analysis considered traffic 
increases on nearby streets that would be expected to result from the projected ridership at each station (see Section 3.2.4). 
This analysis included considerations of parking demand at the stations and their impact on existing parking facilities (see 
Section 3.2.5). 
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AIR QUALITY 

FB-Response-AQ-01: Dust from train operation 

Commenters raised concern about 
air quality and health impacts (for 
example, respiratory diseases) 
due to fugitive dust emissions 
caused by the moving HST. 
Commenters requested 
clarification on the dust emissions, 
effects on human health, and the 
controls that would be applied to 
reduce the dust emissions. 

The moving HST would induce airflow in its immediate proximity. The speed of the induced airflow can be high near the 
passing train but drops off sharply a short distance away. Based on the U.S. Department of Transportation (DOT)-FRA 
computer model, induced airflow would be approximately 22 mph at 10 feet from the train, for a period of approximately 1 
second (see Section 3.14.5.3). Wind speed would drop substantially with increased distance from the train. Because the track 
would be at least 21 feet from the edge of the right-of-way, train-induced wind outside the right-of-way would be minimal. 

Fugitive dust emissions due to the HST-induced airflow were evaluated in the EIR/EIS. As discussed in Section 3.3.6.3 of the 
EIR/EIS, Appendix 3.3-A of the EIR/EIS, and Appendix D of the Air Quality Technical Report (Authority and FRA 2012b), as 
the airflow diminishes, fugitive dust emissions beyond 10 feet from a train traveling at high speed and the subsequent health 
risks would be negligible. The estimated fugitive dust emissions caused by one train trip, based on the most conservative 
assumption of surface parameters and the maximum HST speed of 220 mph, would be 27 Ib/mile of PM 10 and 4 Ib/mile of 

PM 2 . 5 . Emissions at lower vehicle speeds, such as through populated urban areas or when approaching stations, would be 
much lower. In addition, HST would typically travel along areas with less residential land use. When the HST travels in 
populated or urban areas, the sound walls installed in these areas and near stations for noise control would retain a portion of 
the dust emissions within the project right-of-way. 

Generally, PM 2 . 5 emissions are a greater health concern than PMi 0 emissions. As indicated by the emission data, only a small 
portion of the fugitive dust would be fine particles (PM 2 . 5 ). See Table 3.3-11 and Table 3.3-12 of the EIR/EIS. While the 

EIR/EIS significance conclusion is based on the combined indirect and direct emissions during operation, the PM 25 emissions 
from direct sources including HST operation fugitive dust is still below the SJVAPCD significance threshold. Therefore, the 

PM 2 .5 emissions associated with HST operation would not create a significant impact even if the net benefit of emission 
reductions from indirect sources is excluded. It is unlikely given this that the HST operation fugitive dust will contribute 
substantially to either a regional or local air quality impact. 
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AIR QUALITY 

FB-Response-AQ-02: General Environmental Concern 

Commenters raised general 
concerns about air quality impacts 
due to the HST Project 
construction and operation. 

The air quality analysis has identified emission impacts from the project during the construction phase. The regional 
significant construction emission impacts will be completely offset to below a level of significance through the VERA between 
the Authority and the San Joaquin Valley Air Pollution Control District. 

HST operations would help improve long-term air quality in the San Joaquin Valley Air Basin by reducing VMT, a major source 
of air pollution. As automobiles produce a major portion of the air pollutants generated within the basin, reducing VMT would 
reduce these emissions and result in lower emissions than would occur under the No Project Alternative. As described in 

EIR/EIS Section 3.3.6.3, the activities undertaken as part of the VERA along with reductions in VMT and the consequential 
reduction in air pollution would reduce any emission increases associated with the operation of the HST System itself below 
the level of significance. 

Comment Summary 

Response 

AIR QUALITY 

FB-Response-AQ-03: Increased Emissions Due to Re-routed Travel of Farm Vehicles 

Commenters indicated that due to 
the HST Project operation, people 
would need to travel greater 
distances to get to a location to 
cross the track. The commenters 
suggested that additional VMT 
caused by rerouting to an 
overpass may cause additional air 
quality impacts. 

On average, roadway overpasses would be provided approximately every 2 miles along the track. It is estimated that the 
proposed project would result in no more than 1 mile of out-of-direction travel for vehicles to cross the HST tracks. The width 
of the roadway overpasses would accommodate both farm equipment and school buses traveling in opposite lanes. Due to 
this frequency of roadway crossings, additional distances traveled by vehicles to cross the HST tracks are expected to be 
negligible relative to regional VMT reductions, and therefore would not cause additional air quality impacts because there is 
no net increase in activity regionally and only small increases locally that will not be large enough to increase local air quality 
impacts. This is explicitly modeled for carbon monoxide hot spots, and no significant effects were found as discussed in 

Section 3.3.6.3 It was also determined that PM hot-spot modeling would not be required and an analysis of mobile source air 
toxics projects a general decreasing trend due to improvements in vehicle emission technology. For more details on roadway 
overcrossings, see Sections 2.2.4 and 2.2.5 of the EIR/EIS. 

Comment Summary 

Response 

AIR QUALITY 

FB-Response-AQ-04: Localized Air Emission Increase 

Commenters acknowledged the 
regional air quality benefits during 
project operation but suggested 
that air quality impacts in a 
specific city or county were not 
evaluated. 

Air quality benefits of the HST Project operation are evaluated at the regional level. The HST would improve long-term air 
quality in the San Joaquin Valley Air Basin by reducing motor VMT. Automobiles produce a major portion of the air pollutants 
generated within the basin, and reducing VMT would reduce these emissions. Over the long-term (year 2035), the HST 

Project would result in smaller increases in motor vehicle emissions than would occur with the No Project Alternative, and 
these reductions would more than offset any emission increases associated with the operation of the HST System itself. See 
Section 3.3.6 of the EIR/EIS for a summary of the potential impacts. Details of VMT and emission reductions in each county in 
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AIR QUALITY 

FB-Response-AQ-04: Localized Air Emission Increase 


the study area are included in the Air Quality Technical Report, which is available on the Authority's website. 

At the local level, microscale analyses were completed at the locations along the alignment from Fresno to Bakersfield, where 
the potential air quality impacts are highest, including heavily traveled roadways, congested intersections, and areas near 

HST station parking structures. No violations of ambient air quality standards, and therefore no significant air quality impacts, 
are predicted to occur at any of these locations. 


Comment Summary 


AIR QUALITY 


Response 


FB-Response-AQ-05: Mitigation 


Commenters indicated that 
because project construction 
would have significant air quality 
impacts, additional evaluation of 
mitigation measures needs to be 
included in the EIR/EIS. All 
feasible mitigation measures need 
to be implemented. Commenters 
suggested several mitigation 
measures, including using offsite 
mitigation measures, additional 
vehicle and construction 
equipment emission control, 
additional toxic emission control at 
HMF, and fugitive dust control 
from concrete batch plants. 


A wide range of measures recommended by the SJVAPCD have been incorporated into the project to minimize fugitive dust 
emissions during construction. These measures include project design features identified to reduce or avoid adverse impacts 
from the Project on air quality. In addition as described in Section 3.3.8. Mitigation measures have been refined as a result of 
continuing project design, comments received on the Draft EIR/EIS and RDEIR/SDEIS, and additional consultation with public 
agencies. Many of these mitigation measures are based on performance standards. Accordingly, appropriate mitigation has 
been included in the Final EIR/EIS and will also be included in FRA's Record of Decision, which will require the Authority to 
comply with all mitigation measures and project design features to minimize air quality impacts as the project advances 
through final design and construction. 

Detailed mitigation measures were revised in the RDEIR/SDEIS to incorporate the comments and are described in Section 
3.3.9, which include: 

• Reduce construction equipment exhaust emissions by using the cleanest reasonable available equipment. This 
suggestion was incorporated into AQ-MM#1 and AQ-MM#2 which established a minimum performance standard for 
both on-road and off-road construction equipment. The mitigation measures require documentation of efforts to 
procure construction equipment to ensure that the cleanest reasonably available equipment is used. 

• Reduce emissions from material hauling trucks during project construction by using vehicles that are equivalent to 
model year 2010 or newer. This suggestion was incorporated into AQ-MM#2 which establishes this as a performance 
standard. The mitigation measures require documentation of efforts to procure construction equipment to ensure 
that the cleanest reasonably available equipment is used. 

• Locate concrete batching plant at 1,000 feet from sensitive receptors. This suggestion was incorporated into AQ- 
MM#3 as an option to conduct a site-specific health risk assessment of final concrete batch plant location and 
concrete throughput to ensure impacts to sensitive receptors is less than the applicable threshold. 

• Offset project construction emissions through the San Joaquin Valley Air Pollution Control District (SJVAPCD) 
Voluntary Emissions Reduction Agreement (VERA) program. This suggestion was incorporated into AQ-MM#4 which 
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will offset construction emissions. 

• Purchase offsets for emissions associated with hauling ballast materials outside of the San Joaquin Valley Air Basin 
(SJVAB). This suggestion was incorporated into AQ-MM#5. 

• Reduce potential impacts from air toxics from HMF sites, including the use of electric or hybrid trucks, use of electric 
or Clean Switcher Locomotives, adjustment of facility operation and orientation, and definition of buffer distance 
between diesel truck operation and sensitive receptor areas. These suggestions were incorporated into AQ-MM#6 
along with other potential options to reduce air toxic emissions at the HMF facility. Equipment at the HMF will use 
best industry practice or alternative equipment to reduce emissions. This suggestion was incorporated into AQ- 
MM#7. 


Comment Summary 

Response 

NOISE AND VIBRATION 

FB-Response-N&V-Ol: Animal Effects 

Commenters expressed concerns 
related to animal effects from 
noise and vibration, including 
effects on production and 
breeding and animal responses to 
startle. 

Research on noise effects on wildlife and livestock is limited, but suggests that noise levels above 100 decibels (dBA) Sound 
Exposure Level (SEL) (the total A-weighted sound experienced by a receiver during a noise event, normalized to a 1-second 
interval) may cause animals to alter behavior. Accordingly, the FRA High Speed Ground Transportation Noise and Vibration 
Impact Assessment Manual (2005) and the updated 2012 Manual consider an SEL of 100 dBA the most appropriate threshold 
for disturbance effects on wildlife and livestock of all types. The level is based on a summary of the research and studies 
referenced in the FRA Guidance Manual in Appendix A. Given a reference SEL of 102 dBA at 50 feet for a 220-mph HST on 
ballast and tie track, an animal would need to be within 100 feet of an at-grade guideway to experience an SEL of 100 dBA. 

At locations adjoining an elevated guideway, an SEL of 100 dBA would not occur beyond the edge of the elevated structure. 
Refer to Section 3.4.3.3, Impact Assessment Guidance, and Section 3.4.5.3, High-Speed Train Alternatives, of the EIR/EIS 
under the heading Noise Effects on Wildlife and Domestic Animals for further information regarding noise effects on wildlife 
and livestock. 


Table 3.4-26 of the EIR/EIS presents the screening distances to the HST tracks within which the level would exceed the 
criteria and therefore may affect animals for both at-grade and elevated structures. The criterion for assessing potential noise 
impact on wildlife and domestic animals is an SEL of 100 dBA from HST pass-by events. This criterion is based on research 
and studies into potential effects from HST noise on animals, which are referenced in the FRA Guidance Manual and described 
in Appendix A of the Fresno to Bakersfield Noise and Vibration Technical Report (Authority and FRA 2012e). These potential 
effects include relocation, running, physiological effects such as changes in hormones or blood composition, and startle. The 
potential noise effects on animals at an SEL of 100 dBA would not reduce milk production in dairy cows or increase heart 
rates in domestic mammals. The criteria for potential startle from rapid onset rates of HST noise apply to humans as the 
supporting research is based primarily on human response to rapid onset rates from military aircraft flights. According to 
research and studies into noise on animals referenced in the FRA Guidance manual in Appendix A, there is no conclusive 
evidence of noise and vibration decreasing production in livestock or affecting breeding habits. 
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NOISE AND VIBRATION 

FB-Response-N&V-02: Schools 

Commenters expressed concerns 
related to specific schools, and 
some comments request calling 
out schools by name in the 
document. Some commenters also 
expressed concerns that schools 
are not given special regard with 
FTA criteria and effects to 
children's health are not 
addressed. 

FRA noise impact assessment methodology contains criteria for noise and vibration impact to schools as well as other 
institutional land use. Schools and other institutional land uses with no nighttime use are included in FRA Land Use Category 

3 for noise and vibration impact criteria. Category 3 includes institutional land use with primarily daytime and evening use. 

This includes schools, libraries, and churches, where it is important to avoid interference with such activities as speech, 
meditation, and concentration on reading material. 

The impact assessment in the EIR/EIS identifies specific locations with impacts to sensitive receivers (such as a school). See 
Tables 3.4-14 through 3.4-24 for a tally of affected sensitive receivers. Table 3.4-25 for the impacts to schools within 2,500 
feet of the track centerline, and Figures 3.4-9 through 3.4-13 for the locations of affected sensitive receivers. However, if an 
impact is not projected, the receiver is not discussed in the assessment. In other words, consistent with the FRA noise impact 
assessment methodology, if a school (an example of a sensitive receiver) is outside the radius from the train at which the 
criterion/threshold is no longer exceeded, then a precise noise prediction at that location is not projected. It is important to 
note that the FRA and FTA noise and vibration impact criteria are based on human annoyance. The criteria are not related to 
health effects, nor do separate criteria exist for children. This is because the noise descriptors in the FRA manual are largely 
based on EPA studies that looked at the effects of noise on public health in the 1970s. The noise-sensitive areas (NSAs) 
discussion presented in Section 4.2.1, Noise Measurement Methodology, of the Noise and Vibration Technical Report, aims to 
summarize land use in the area near the proposed alternatives. Not every sensitive receiver analyzed is listed in these 
summaries; however, every sensitive receiver within approximately 2,500 feet of the track centerline was included in the 
noise and vibration assessment. 


Comment Summary 

Response 

NOISE AND VIBRATION 

FB-Response-N&V-03: General Assessment Methodology Concerns - Use of FRA Methodology/Criteria 

Commenters expressed concerns 
regarding how the noise and 
vibration assessments were 
completed in general. Some 
concerns relate to the criteria 
used and how noise levels are 
presented. Some commenters also 
requested more noise 
measurements. 

The FRA guidance manual (High Speed Ground Transportation Noise and Vibration Impact Assessment, 2005) was the 
primary methodology used for analyzing HST noise for the EIR/EIS. The FRA published an updated version in 2012, which 
contains the same methodology for assessing impacts. For evaluation of non-HST noise, such as noise from stations, 
maintenance facilities, and construction, FTA methodology was used (Transit Noise and Vibration Impact Assessment FTA 
Guidance Manual, 2006). To analyze the potential noise impacts during operations, the noise impact assessment procedure 
followed the FRA methodology. The FRA noise impact criteria are based on the potential annoyance of people to the project 
noise, and are not based on the potential audibility of a noise source. The noise impact criteria are defined such that where 
no impact is predicted, the project would result in an insignificant increase in the number of people highly annoyed by the 
new noise. The FRA guidance manual specifies that, within a screening distance of 1,300 feet (for a new project corridor in a 
quiet suburban/rural environment), noise-sensitive receptors would be close enough to a proposed project that there is the 
possibility of impact and that beyond this distance there is less possibility of impact. Screening distances are not meant to 
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represent the distances within which the HST would be audible. The screening process is only an interim step in the analysis 
procedure. The screening allows for a high-level review of the corridor, to identify potential locations where noise impacts 
possibly may occur (thereby allowing more detailed analysis of those potential locations to determine if impacts actually 
would occur there) and to identify locations where impacts would not occur. This screening distance is based on the 
assumptions associated with typical projects such as the number of train operations, train speeds, and existing noise 
conditions. Based on the specific factors of the HST Project, potential impact was assessed for all noise-sensitive receptors 
within approximately 2,500 feet and potential impact has been identified at distances up to approximately 2,300 feet, which is 
further than the standard screening distance of 1,300 feet. One of the primary reasons that potential noise impact extends 
further than the typical screening distance is the low (i.e., less than 50-dBA Ldn) existing noise in some areas. 

Noise is evaluated using models. The existing noise levels were determined throughout the corridor by taking direct field 
noise measurements at certain noise-sensitive receptors following the FRA methodology. Noise measurements were taken at 
specific noise-sensitive locations near the alignment in the study area that were considered representative of conditions 
throughout the study area (see Figures 3.4-4 [II] through 3.4-8 in the EIR/EIS). Specific measurement locations were 
selected based on their physical relationship to existing noise sources, such as major roads. Noise levels measured at these 
locations are representative of certain existing noise conditions and are applied to several neighborhoods with similar noise 
sources. Dominant existing noise sources in the study area were first determined by field observations and then confirmed by 
measurement data results, which indicated which noise events were the greatest contributors to the existing measured noise 
levels. Refer to Section 3.4.4, Affected Environment, for further information on noise measurement locations. The FRA and 
FTA noise criteria are based on a comparison of existing noise levels to future noise levels with the addition of project noise 
sources. The criteria are defined using a sliding scale in which there is greater potential for impact in areas where existing 
noise levels are quieter (i.e., rural areas) and less potential for impact where existing noise levels are higher (i.e., suburban 
and urban areas) because it requires less noise from the project to increase noise levels in the quieter areas. 

But the sliding scale also allows a larger increase in noise levels in the quieter areas than in areas with higher existing noise 
levels. The justification is that people already exposed to high levels of noise should be expected to tolerate only a small 
increase in the amount of noise in their community. 

For project noise levels, all the noise sources during a train pass-by are combined to provide the model with a single 
reference noise level for a train pass-by. FRA and FTA methods take this single reference noise level and, using the number of 
trains per hours during daytime and nighttime, use it to compute either the peak hour noise level or the Ldn (Day and Night 
Level) noise level. The peak hour noise level is used to identify noise levels at places that are used primarily for daytime 
activities, such as schools and parks. The Ldn is used to identify noise levels at places with sleep-related activities, such as 
homes, apartments, hospitals, and hotels. The Ldn adds a 10-dBA penalty to the hours between 10 p.m. and 7 a.m. to 
account for people being more sensitive to noise during these hours. 

Noise impact categories are defined according to FTA and FRA guidance. A severe noise impact is where the change in 
cumulative noise level (existing plus project noise) would be noticeable to most people and likely to generate strong, adverse 
reactions. A moderate noise impact is where the change in cumulative noise level would be noticeable to most people, but 
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may not be sufficient to generate strong, adverse reactions. The Lmax is the maximum noise level for a particular event. The 
FRA noise impact assessment methodology is not based on Lmax, but rather on cumulative noise descriptors, which take into 
account how loud each event is, how long each event lasts, and, for land use categories where people sleep (including 
residences), how many events occur each day (including nighttime events). Reference levels at a particular distance and train 
speed are adjusted based on (1) the actual distances for each receptor along the corridor and (2) the actual train speeds at 
that location (both through trains and trains that may stop at additional stations). For example, because HSTs are powered 
electrically rather than by diesel engines (which are louder), an HST has to achieve a speed of 150 mph before it makes as 
much sound as a commuter train at 79 mph. The duration of the sound is also different; an HST moving at 220 mph would 
only be heard for about 4 seconds, while a typical freight train traveling at 30 mph can be heard for 60 seconds. 

Project analysts assessed noise impacts for noise-sensitive land uses based on a comparison of measured existing noise levels 
at representative locations along the proposed alignments, with modeled future noise levels from the HST and other project 
sources. 

The construction noise impact analysis was based on evaluating the noise expected to be generated by typical construction 
equipment and construction methods in comparison to existing noise levels. As mentioned above, the existing noise levels 
were determined throughout the corridor by direct field noise measurements. 

Local and city noise ordinances were acknowledged and presented in Appendix A, Local Noise Regulations, of the Noise and 
Vibration Technical Report (Authority and FRA 2012e). However, as this is a federally funded project, the Authority and FRA 
are required to follow the assessment guidelines set forth by the FRA and FTA, which provide uniform guidance on rail and 
transit projects. As a state agency, the Authority is not subject to local noise ordinances. However, during construction, the 
Authority and its design/build contractor will consider local noise sensitivities consistent with local ordinances and employ best 
management practices (BMPs) to minimize excess noise impacts during construction. 

Sensitive Land Uses 

The goal of the noise and vibration impact assessment is to identify all the areas that might be impacted by noise and 
vibration. Noise- and vibration-sensitive land is categorized according to FTA guidelines, as described in Section 3.4.3.3, 

Impact Assessment Guidance. Noise- and vibration-sensitive areas were identified based on current information available, 
including GIS data, aerial mapping, and field surveys. The potential for noise and vibration impact was assessed at all 
sensitive locations along the project corridor. According to FRA guidance, parks and other outdoor land use are not 
considered vibration sensitive. Parks are only considered to be noise-sensitive if the park is used in a manner that is noise- 
sensitive; active outdoor land uses, such as pedestrian and bike paths, are not considered noise sensitive. Only compatible 
land use, as determined first by FRA and Department of Homeland Security and then as approved by the local jurisdiction's 
land use plan, would be placed under the elevated guideway in the future. 

Startle effects are based on a combination of the speed of the train and the distance from the tracks. The projected distance 
of 45 feet within which startle may occur is based on the maximum train speed of 220 mph, which will not be achieved at all 
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locations. According to FRA and FTA policy, for noise-sensitive locations identified within the distance where surprise may 
occur, the onset-rate adjusted sound levels are used to identify impact. For the Fresno to Bakersfield Section, the permanent 
project right-of-way is about 120 feet wide for at-grade sections, or approximately 60 feet from the track centerline. 

Therefore, the potential for surprise would occur only within the project right-of-way, as startle effects on noise-sensitive land 
uses would only occur within 45 feet from the track centerline. Because the right-of-way is approximately 60 feet from the 
track centerline, no noise-sensitive land uses would be within the distance where onset-rate adjusted sound levels would be 
applied. HST stations are not considered noise-sensitive, so additional annoyance from rapid onset rates at stations is not 
considered an impact; however, potential startle to patrons waiting on station platforms would be minimized with the use of 
audible and/or visual notification systems. 

Comment Summary 

Response 

NOISE AND VIBRATION 

FB-Response-N&V-04: Vibration Damage (Noise Damage) 

Commenters expressed concern 
for vibration damage to 
structures, soil, and crops. One 
comment on noise damage to 
crops is also included. 

The vibration impact assessment is primarily designed to identify the potential for human annoyance from vibration from HST 
operations and for buildings with vibration-sensitive use as described by the FRA and FTA land use categories. However, all 
buildings in close proximity to the proposed alignments were assessed for potential structural damage from HST operations 
and/or construction. The potential for damage from vibration from HST operations is limited to extremely fragile building 
locations within 30 feet of the tracks. The HST right of way width varies from about 120 feet for at-grade tracks, to 
approximately 60 feet for elevated sections. In general, the area of impact is therefore within or close to the project right-of- 
way. Typical buildings, such as residences, located outside this distance would not have the potential for damage from 
vibration. As described in EIR/EIS Section 3.4, any buildings that have the potential for damage due to vibration would be 
within the HST right of way and, as a result, would be bought out. 

Agricultural resources, such as crops, would not be affected by noise and vibration from HSTs. 

As described in EIR/EIS Section 3.4.3, locations with potential vibration impacts in the project corridor are because of the 
potential for annoyance effects from HST operations. While the vibration at these locations might be felt by receptors, it 
would be well below the thresholds for damage to structures. It is helpful to note that the vibration levels generated by 
passing HSTs would generally be less than the levels generated by freight trains in the study area. 

Comment Summary 

Response 

NOISE AND VIBRATION 

FB-Response-N&V-05: Determining Mitigation 

Commenters expressed concern 
regarding mitigation options, how 

At similar speeds high-speed trains generate significantly less noise than existing commuter and freight trains. This is 
primarily due to the use of electric power versus diesel engines, higher quality track interface, and smaller, lighter and more 
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mitigation was determined, and 
how it will be implemented. 
Commenters requesting specific 
mitigation are also included. 

aerodynamic trainsets. The use of electric power units would not have the engine rumble associated with diesel-powered 
locomotives. While wheel/track interface is a significant source of train noise, HST track beds and rails are designed and 
maintained to very high geometric tolerances and standards which would greatly minimize track noise that is prevalent with 
existing commuter/freight tracks throughout the study area. Another reason HST noise impacts are less than commuter or 
freight trains is that high speeds would result in short duration noise events compared with conventional trains (a few 
seconds at the highest speeds versus 10 to 20 seconds for conventional passenger trains and well over 1 minute for freight 
trains). The HST System would be fully grade separated from all roadways. In the urban areas where potential for noise 
impacts is typically at the highest levels, the HST System is predominantly in or adjacent to existing rail corridors and the HST 
Alternative often includes the grade separation of the existing tracks. Grade separations completed with the HST System in 
corridors such as these would eliminate current horn sounding and bells at existing grade crossings and would result in a 
noise benefits that would offset much of the HST noise impacts. 

Potential noise impact has been assessed at sensitive receptors and these areas are identified in Section 3.4.5, Environmental 
Consequences, of the EIR/EIS and shown in Figures 3.4-9 through 3.4-13. The locations of potential barriers are illustrated on 
Figures 3.4-15 through 3.4-19. Refer to Section 3.4.7 for a complete listing of noise impact mitigation measures that would 
reduce noise impacts below a "severe" level. The proposed California High-Speed Train Project Noise and Vibration Mitigation 
Guidelines developed by the Authority (see Appendix 3.4-A of the EIR/EIS) were used to determine whether mitigation would 
be proposed for these areas of potential impact. The Guidelines require consideration of feasible and effective mitigation for 
severe noise impacts (impacts where a significant percentage of people would be highly annoyed by the HST Project's noise). 

If the Authority certifies the EIR/EIS and approves a Fresno to Bakersfield project, it will proceed with construction of the 
alignment and will implement all construction noise and vibration mitigation measures as construction is occurring. Noise and 
vibration mitigation measures that address impacts from high-speed train operations would be adopted and committed to in 
conjunction with project approval, but implemented closer in time to the commencement of project operations, and in 
consultation with affected communities. 

The Authority will refine mitigation for individual homes with residual severe noise impacts (i.e., severe impacts that remain 
notwithstanding noise barriers) and address them on a case-by-case basis. In addition to the potential use of noise barriers, 
other forms of noise mitigation may include improvements to the home itself that will reduce the levels by at least 5 dBA, 
such as adding acoustically treated windows, extra insulation, and mechanical ventilation as detailed in Section 3.4.7, Project 
Design Features. 

The EIR/EIS proposes noise barriers in areas of severe noise impacts resulting from the project, where the barriers meet the 
cost-effectiveness criteria contained in the proposed Noise and Vibration Mitigation Guidelines. To meet the cost-effectiveness 
criteria, barriers must mitigate noise for more than 10 sensitive receptors, be not less than 800 feet in length, be less than 14 
feet in height, and cost below $45,000 per benefitted receiver. A receiver that receives at least 5-dBA noise reduction due to 
the barrier is considered a benefitted receiver. 

Mitigation measure N&V-MM#3 provides that sound barriers may be installed to reduce noise to acceptable levels at adjoining 
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properties. These may include walls, berms, or a combination of walls and berms. N&V-MM#3 provides that prior to 
operation, the Authority will work with communities regarding the height and design of sound barriers using jointly developed 
performance criteria, when the vertical and horizontal location have been finalized as part of the final design of the project 
infrastructure. Mitigation measure VQ-MM#6 requires the provision of a range of options to reduce the visual impact of the 
sound barriers. 
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PUBLIC UTILITIES AND ENERGY 

FB-Response-PU&E-Ol: Analysis of Traction Power Stations and Project Driven Transmission Line 
Upgrades 

The comments express concern that the 
modifications to existing electricity 
infrastructure required to power the HST 
Project, including the construction of new 
power lines or modification of PG&E and SCE 
power lines that would connect the project to 
existing substations, were not analyzed in the 
Draft EIR/EIS. Comments were received 
regarding compliance with General Order 
131-D, which sets forth provisions that must 
be adhered to when public electric utilities 
construct any new electric generating plant 
or modify an existing electric generating 
plant, substation, or electric transmission, 
power, or distribution line. In addition, 
questions were raised about the substations 
proposed as project elements, particularly 
with regard to their land use requirements. 

Proposed modifications to electrical facilities, including transmission line upgrades and additions, are discussed in 
Chapter 2, Alternatives, of the EIR/EIS, which describes the project elements. For example, Section 2.2.6, Traction 
Power Substations, explains that traction power substations (TPSS) would be located adjacent to the HST right-of- 
way and connect to local utilities in order to provide electricity for HST operations. Locations where new TPSS 
facilities or utility switching stations would need to be constructed in order to support HST operations have been 
included in the environmental footprint and analyzed in the EIR/EIS. This includes the TPSS facility, utility 
switching station, electrical connections between the TPSS site and switching station, electrical connections 
between the Overhead Contact System (OCS) on the HST System and the TPSS site, and radio towers. In some 
instances, the TPSS sites are in close proximity to an existing utility substation, so the construction of a separate 
utility switching station would not be required. In these instances, the utility substation and any necessary 
improvements and connections to the utility substation to support HST operations are included in the 
environmental footprint and analyzed in the EIR/EIS. In instances where TPSS facilities and utility switching 
stations are not in close proximity to existing utility substations, it is not currently known what, if any, potential 
transmission line upgrades or new transmission line construction might be required in order to provide sufficient 
infrastructure to deliver electricity to the HST System. The Authority is working closely with utility providers to 
assess the extent of potential grid improvements that may be required due to HST operations. If the Authority and 
utility providers determine improvements would be necessary that are outside the project footprint or beyond the 
analysis included in the EIR/EIS, additional environmental review would occur to evaluate any potential impacts 
associated with the improvements. 
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Several comments question the ability of the 
region's existing electrical infrastructure to 
support the additional demand of the HST. 
Commenters suggest that brownouts and 
threats of blackouts are evidence that the 
existing infrastructure cannot support the 
added energy requirements of the HST. 

California's electricity grid would power the proposed HST System. Management of California's electricity 
infrastructure and power supply includes demand forecasting, which include buffer, or reserve, electricity 
generating capacity above expected peak demand that is available to call upon as needed. The Fresno to 

Bakersfield Section of the HST is estimated to require 78 megawatts (MW) of peak demand, which is within 
existing reserves. 

The EIR/EIS provides information about the HST System energy demand in Table 3.6-18, allowing utility providers 
to consider it in their demand forecasts. No impacts to the supply of electrical power to existing users would be 
anticipated. The HST Project would not require the construction of a separate power source, although it would 
include the addition and upgrade of power lines to a series of substations positioned along the HST corridor. 

Please refer to the summary of electricity requirements in Section 2.2.6, Traction Power Distribution, in Chapter 2, 
Alternatives. Section 3.6.5.3, High-speed Train Alternatives, discusses how the energy demand would be met. 


Use of Renewable Energy 


The Authority's policy goal is to use 100% clean, renewable electricity for the operation of the HST. This goal can 
be achieved through purchase agreements with power suppliers, and through the design of project buildings and 
facilities to meet Leadership in Energy and Environmental Design (LEED) Silver Level certification. California 
utilities are required to achieve a state-mandated 33% renewable portfolio within the time frame of projected 
operation of the HST. This will offer new opportunities for obtaining clean, renewable energy from those sources. 
Further, the Authority has entered into a Memorandum of Understanding (MOU) with FRA, EPA, and the U.S. 
Department of Energy to support common sustainability goals. These include minimizing air and water pollution, 
energy usage, and other environmental impacts. This MOU is located on the Authority's website. The signatory 
agencies recognize that construction and operation of the HST System would require a large amount of energy, 
and that ample opportunities exist to promote energy efficiency and renewable energy. 
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FB-Response-PU&E-03: Utility Coordination for Final Design 

Several local districts, municipalities, and 
state agencies wrote letters describing site- 
specific characteristics of their utility systems 
and requesting the opportunity to work with 
the Authority and FRA to identify and 
evaluate these resources. Comments also 
recommended coordination of plans to 
improve or expand utilities with local utility 
providers. 

The Authority has made all reasonable efforts to identify the locations of all utilities within the project footprint but 
the designs presented in the EIR/EIS are based on preliminary engineering. The Authority is actively continues to 
work with utility owners to developed additional information on existing and planned utilities into project design. 
Many of the specific utility connection issues and relocation sites cannot be known until the Authority is closer to 
final design, and the utility or municipal services providers share information on the impact on their existing 
facilities. During the development of the final design, the Authority will coordinate to work with utility owners and 
local districts and agencies to refine this information, identifying and evaluating all known facilities needed during 
future design phases. The design will follow existing state law requiring use of a utility locator service and manual 
probing for buried utilities within the construction footprint prior to initiating ground disturbing activities. Where 
existing underground utility pipelines cross the HST alignment, the utilities will be placed in a protective casing. 

The Authority has also been meeting with local districts, municipalities, and other entities to develop agreements 
that will define terms and conditions to resolve utility conflicts, including appropriate funding by the Authority to 
reimburse costs incurred as a result of work associated with the HST Project. 


Comment Summary 


BIOLOGICAL RESOURCES 


Response 


FB-Response-BIO-Ol: Wildlife Habitat and Wildlife Movement Corridors 


Commenters questioned how road closures 
associated with the Shafter-Wasco alternative 
will impact wildlife corridors. Commenters 
also believed that impacts to wildlife corridors 
were inadequately analyzed and a baseline 
was not properly established for the study 
area. 

Commenters were concerned that culverts 
built for the project will not accommodate 
animals of all sizes. With regard to both 
animal size and general habitat use, 
commenters questioned the use of San 
Joaquin kit fox as a representative species. 

Commenters felt that additional mitigation 
measures were needed to address impacts to 
wildlife movement are needed. 


In an effort to help guide landscape-level planning to maintain habitat connectivity among the patchy network of 
natural habitat that remains in the San Joaquin Valley, state- and regional-level studies addressing connectivity 
and wildlife movement in California have been conducted (Penrod et al. 2001; Penrod et al. 2003; ESRP 2009; 
USFWS 1998; Spencer et al. 2010). These sources represent the most recent and the best commercially available 
science on wildlife movement and migration corridors in the state of California. Detailed "empirical" surveys 
through camera trapping, track plates, radio telemetry, or complex landscape modeling were not called for in the 
Central Valley Biological Resources and Wetlands Survey Plan (Authority and FRA [2009] 2011a), nor were they 
practicable or feasible given the project's limited time-frame and private property site-access/permission-to-enter 
issues. 

Collectively, these studies identify seven major linkage areas that intersect the HST alternatives (shown on Figure 
3.7-2 of the EIR/EIS) and that could serve as movement corridors at the following general locations: 

Kings River linkage (connectivity choke-point linkage). 

St. John's River-Cross Creek linkage (landscape linkage). 

SR 43/SR 155 linkage (missing linkage). 

Tule River linkage (connectivity choke-point linkage). 

Deer Creek-Sand Ridge linkage (connectivity choke-point/missing linkage). 
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• Poso Creek linkage (missing linkage). 

• Kern River linkage (connectivity choke-point linkage). 

All of the habitat linkages and wildlife movement corridors generally coincide with riparian corridors and natural 
land blocks, including Atwell Island, Allensworth State Historic Park, Allensworth Ecological Reserve, Pixley 
National Wildlife Refuge, Kern National Wildlife Refuge, and other protected natural lands (refer to Figure 3.7-4 
Wildlife Movement Corridors). The surrounding landscape is comprised of urban development, agriculture, and 
crop land, which provide no value for most special-status and common wildlife species except marginal dispersal 
and foraging habitat. Outside of identified wildlife movement areas, especially in agricultural and crop land, 
terrestrial wildlife movement is expected to be highly localized. Therefore, for a project of this scale, the use of 
these resources accurately represents the baseline conditions and was deemed appropriate to address wildlife 
movement on a micro and macro scale. A detailed discussion of these linkages is available in Chapter 3.7, 

Biological Resources and Wetlands of the EIR/EIS, as well as in Section 5.7, Migration and Movement Corridors of 
the Fresno to Bakersfield Section Biological Resources and Wetlands Technical Report. 

Several engineering design features of the project would facilitate wildlife crossing opportunities across the seven 
major linkages, the most extensive of which are dedicated wildlife crossing structures. The Authority and FRA 
identified these engineering design features to incorporate into project design to avoid potential project impacts. 
The location of dedicated wildlife crossing structures and other structures that would facilitate wildlife crossings is 
shown on Figure 5-7c of the Fresno to Bakersfield Section Biological Resources and Wetlands Technical Report. 

These structures were proposed early in project design, as part of the project description rather than as a 
mitigation measure, in recognition of the importance of maintaining wildlife movement permeability across the 
project alignment and to avoid potential project impacts. Dedicated wildlife crossing structures were designed in 
collaboration with mammalogist and San Joaquin kit fox expert Dr. Brian L. Cypher, PhD, an Associate Director and 
Research Ecologist with California State University-Stanislaus and the Endangered Species Recovery Program. Dr. 
Cypher was consulted during the initial design of the dedicated wildlife crossing structures to identify appropriate 
openness factors, topographic elevation, maximum and minimum height and width requirements, as well as the 
minimum spacing frequency of structures in identified wildlife movement areas to account for behavior, home 
range, and seasonal movement/dispersal. The San Joaquin kit fox was chosen as the key representative for 
medium-sized mammal species upon which to model a typical wildlife crossing structure due to its sensitive status 
in the San Joaquin Valley. Dedicated wildlife crossing structures would be provided from approximately Cross 
Creek (Kings County) south to Poso Creek (Kern County), which includes both the SR 43/SR 155 and Allensworth 
area linkages, in at-grade portions of the railroad embankment at approximately 0.3-mile intervals. The 0.3-mile 
spacing was designed so that there is at least one crossing structure approximately 6 km2 in size per average San 
Joaquin kit fox home range. At 0.3-mile spacing, this provides approximately six crossing opportunities per home 
range of the San Joaquin kit fox, which should also allow ample crossing opportunities for other species with larger 
home ranges, such as the coyote. Collectively, these structures would help minimize potential obstruction to 
wildlife movement due to the placement of permanent structures and permanent road closures related to the 
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project. They would also help maintain the connectivity that identified linkages provide between protected public 
lands. 


Other engineering design features that would avoid or minimize impacts and facilitate wildlife crossing 
opportunities include elevated portions of the alignments, bridges over riparian corridors, road overcrossings and 
undercrossings, and drainage facilities (i.e., large-diameter [60-120 inches] culverts and paired 30-inch culverts). 
Where these features coincide with proposed dedicated wildlife crossing structures, they would serve the function 
of and supersede the need for dedicated wildlife crossing structures. There are elevated structures proposed over 
the five riparian linkages: the Kings River, St. John's River-Cross Creek, Tule River, Poso Creek, and Kern River 
linkages. In addition, dedicated wildlife crossing structures would be placed between 100 and 500 feet to the north 
and south of the elevated structures along these riparian linkages. These features would minimize disturbance to 
natural habitat and therefore minimize disturbance to wildlife usage of these linkages. 

Several commenters questioned the determination that the Allensworth Bypass would be less detrimental on 
wildlife movement than the corresponding segment of the BNSF Alternative. As explained in Section 3.7 Biological 
Resources, of the EIR/EIS the Allensworth Bypass Alternative would be less detrimental to wildlife movement 
because it is located outside of existing wildlife movement barriers. Currently, SR 43 and BNSF railroad 
significantly reduce wildlife movement along the SR 43/SR 155, Deer Creek-Sand Ridge, and Poso Creek linkages. 
Construction of the BNSF Alternative would create an additional barrier and compound the effects associated with 
the existing barriers. Even with the inclusion of dedicated wildlife movement structures (as described in Chapter 
2), the potential for wildlife to successfully transverse the HST, BNSF railroad and SR 43 is very low and 
implementation of the BNSF Alternative would adversely affect local and regional wildlife movement. Wildlife 
movement west to east would occur through a HST dedicated wildlife movement structure and place an animal 
near the berm of the BNSF railroad (visibility through the structure would not be of open land, but rather the berm 
of the BNSF), and then would cross over the BNSF and then cross over SR 43. Likewise for animal moving east to 
west would have to cross over SR 43, the BNSF railroad and then enter one of the dedicated wildlife movement 
structures. 

As described in Chapter 5.7.4.2: Construction Avoidance and Minimization Measures in the Fresno to Bakersfield 
Biological Resources and Wetlands Technical Report, the project "design plans will be further refined to identify 
optimal wildlife-friendly crossing locations within linkages in the Allensworth area (i.e., the SR 43/SR 155 and Deer 
Creek-Sand Ridge linkages) to maintain or enhance crossing, dispersal, and migration opportunities for wildlife 
across the HST alternatives." While the Allensworth Bypass would establish a new wildlife movement barrier, and 
further fragment the existing linkages, the inclusion of dedicated wildlife movement structures would provide 
opportunity for wildlife to move across the HST, and would not be faced with the compounding affects or hazards 
(risk of strikes with trains, cars) of crossing additional barriers. The existing barriers associated with BNSF railroad 
and SR 43 would remain and wildlife movement would continue as it does under the existing condition. The 
visibility through the Allensworth dedicated wildlife movement structures would be of agricultural and natural 
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landscapes and animals would not be faced with the disturbances associated with the BNSF railroad or SR 43. 


Other commenters request inclusion of dedicated wildlife movement structures under the BNSF railroad and SR 43. 
Improvements to existing transportation infrastructure, including wildlife movement structures, within linkages and 
corridors in the HST project area would be planned and constructed by other agencies under projects other than 
the HST project, and would be funded through separate funding sources. The California High Speed Rail Authority 
is the state entity responsible for planning, constructing, and operating the HST System. Local municipalities, 
counties, the California Department of Transportation (Caltrans), and BNSF are responsible for planning, 
constructing, and maintaining the roadway and railroad infrastructure that currently limit wildlife movement. The 
HST project would provide wildlife movement opportunities through a variety of engineered structures (as 
described above). 


The construction period impacts to wildlife movement associated with the HST Alternatives are temporary and 
would only result in a partial barrier to wildlife movement. During project construction, mitigation measures would 
be implemented as described in the EIR/EIS (see Section 3.7.7) to reduce potential construction period impacts to 
wildlife movement and linkages. These measures state that wildlife movement linkages would be kept free of all 
equipment, storage materials, construction materials, and any significant potential impediments and that ground- 
disturbing activities would be minimized within the wildlife linkages during nighttime hours to the extent 
practicable. 


Mitigation measures BIO-MM#51 and BIO-MM#52 would serve to reduce construction and project period impacts 
to wildlife movement. However, while the incorporation of wildlife crossing structures and other mitigation 
measures may minimize impacts to wildlife movement throughout the entire project length, the FRA and Authority 
recognizes that these measures do not substantially reduce the level of potential impact; therefore, as described in 
Section 3.7.8, NEPA Impacts Summary, and Section 3.7.9, CEQA Significance Conclusions, in the Biological 
Resources Section of the EIR/EIS, under NEPA the intensity of permanent effects to wildlife movement from the 
project were identified as substantial, and under CEQA the level of significance of impacts to wildlife movement 
corridors after mitigation were identified as significant. 
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Commenters expressed concern that the 
mitigation measures are written in a way that 
implies that they are optional. One 
commenter expressed concern that the 
EIR/EIS fails to identify mitigation measures 
that will be applied to mitigate impacts on 
each biological resource that would 
potentially be affected by the section. The 
commenter also expressed concern that the 
EIR/EIS fails to specify requirements for 
measures designed to avoid or reduce 
impacts on biological resources. Commenters 
are concerned that, at this stage, we cannot 
determine how future plans (such as permits) 
would reduce impacts. 


The Fresno to Bakersfield EIR/EIS identifies project design features and mitigation measures that the Authority 
and FRA have determined will avoid, minimize, reduce and mitigate potential adverse impacts resulting from 
project construction and operation. These mitigation measures and project design features will be tracked and 
enforced though the Mitigation Monitoring and Enforcement Plan (MMEP), a joint monitoring program that satisfies 
the requirements of both CEQA and NEPA. In addition, mitigation measures will be incorporated into and enforced 
by the Clean Water Act Section 404 permit issued by the U.S. Army Corps of Engineers (USACE). The Section 404 
permit will include these mitigation measures as permit conditions. The Authority has prepared a Compensatory 
Mitigation Plan (CMP) that identifies potential properties that could be preserved, enhanced, or restored to offset 
impacts on biological resources and wetlands. Following site selection and acquisition, a site specific 
Comprehensive Mitigation and Monitoring Plan (CMMP) will be prepared. 

MMEP 

The Authority and FRA will develop an MMEP to ensure that the adopted project design features and mitigation 

measures are successfully implemented and tracked throughout project implementation. 

CEQA requires a lead or public agency that approves or carries out a project for which an environmental impact 
report has been certified which identifies one or more significant adverse environmental effects and where findings 
with respect to changes or alterations in the project have been made, to adopt a "...reporting or monitoring 
program for the changes to the project which it has adopted or made a condition of project approval in order to 
mitigate or avoid significant effects on the environment" (CEQA, Public Resources Code sections 21081, 21081.6). 

Similarly, federal agencies are required to take steps to ensure that mitigation commitments are implemented. 
Based on the requirements of 40 CFR 1500 through 1508, the Council on Environmental Quality (CEQ) issued final 
guidance in 2011 for federal departments and agencies on the appropriate use of mitigation in Environmental 
Assessments (EAs) and EISs (76 FR 3843 Jan. 21, 2011). This guidance requires a comprehensive approach to 
mitigation planning, implementation, and monitoring. 

The Authority as CEQA lead agency, and FRA as NEPA lead agency, will use the MMEP to track and enforce 
implementation of mitigation measures and project design features. 

The MMEP will be active through all phases of the project, including design, construction, and operation. The 
project will be developed in phases and may include permits required for implementation of project 
components. There are mitigation measures that must be continuously implemented throughout the development 
and operation of the HST Project. 

The MMEP identifies those mitigation measures required by the CHSRA to mitigate or avoid significant adverse 
impacts associated with the implementation of the proposed project, entity responsible for monitoring, timing of 
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implementation, phase the measure applies to, timing of implementation and completion verification. The MMEP 
will help ensure the measures are implemented, their effectiveness monitored and documentation provided. As 
individual mitigation measures are completed, the compliance monitor will sign and date the MMEP, indicating that 
the required mitigation measure has been completed for the subject period. The compliance monitor will also note 
the documentation (title of the monitoring report) that was submitted for each mitigation measure. Although the 
MMEP is specifically required by CEQA and CEQ for purposes of implementing NEPA, often times the monitoring 
effort is appropriately expanded to include the permit conditions associated with the Federal Clean Water Act, 
Porter Cologne Act, State Fish and Game Code, Federal and State Endangered Species Acts and any requirements 
necessary to comply with Section 106 of the Historic Preservation Act. These other regulatory requirements will 
result in obtaining various permits that will include often times more specific terms and conditions that may be 
treated as mitigation measures and tracked through similar procedures as the MMEP. In many instances they are 
all combined into one tracking program. 


The mitigation measures have been designed to mitigate impacts to biological resources and rely, in some 
instances, on the preparation and execution of plans following the certification of the document. However, the 
mitigation measures that contain plans also identify the specific content and performance that will be included in 
such plan. With implementation of the MMEP, biological resources avoidance, minimization, and mitigation will be 
achieved. As an example, BIO-MM#17 includes the types of activities that need to be addressed (e.g.; monitoring, 
salvage, relocation, and propagation), how the plan would be approved and who would approve the movement of 
species (e.g., Project Biologist, and appropriate regulatory agencies), and the provisions that will be provided in 
the plan for the establishment of plant population(s) and performance (success) criteria. As stated in mitigation 
measure BIO-MM#l, a Project Biologist, Contractor's Biologist, and Project Biological Monitors will be designated 
by the Authority. The appropriate designated biologists would be responsible for implementation and compliance 
with certain measures (as described in each measure). 


Although no section of the Final EIR/EIS specifically discusses each individual measure and its effect on mitigating 
each individual impact, the descriptions provided in Sections 3.7.5, 3.7.7.2 and 3.7.7.3 of the EIR/EIS serve to 
describe both impacts and their mitigation measures as fully as possible to the reader. Section 3.7.9, Table 3.7-21 
of the EIR/EIS ties construction and project impacts to specific mitigation measures that will be implemented to 
avoid, minimize, rectify, or compensate for impacts on biological resources could mitigate specific impacts is 
provided in Section 3.7.9. Together, the mitigation measures would map and identify sensitive biological 
resources, create buffers around these resources, allow for passive and active species relocation, restore 
temporarily disturbed areas (where possible), compensate for unavoidable impacts, monitor construction (to name 
a few). Other measures are general in nature and were designed specifically to reduce the level of anticipated 
direct or indirect impacts on a number of resources. 
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CMP 


The Compensatory Mitigation Plan (CMP) has a more focused and specific role than the MMEP and is the beginning 
of the mitigation strategy. A CMP is being prepared as part of the Section 404 permitting process under the 
requirements of the USACE and EPA, and in accordance with the MOU between the Authority, FRA, and these 
agencies. The CMP will provide the methods and a foundation for the mitigation options that are available to offset 
the loss of sensitive natural resources within the Fresno to Bakersfield Section. Compensatory mitigation includes 
purchase of mitigation bank credits; fee-title acquisition; conservation easements; in-lieu fee payments; and 
conservation projects to create, restore, or enhance habitats. These compensatory mitigation programs address 
resources, including special-status species, both plants and wildlife, streambed/riparian communities, other 
wetlands such as vernal pool/seasonal wetlands, and wildlife movement corridors. 

Water rights and availability are included as part of the feasibility analysis presented in the CMP. Specifically, the 
feasibility analysis includes conceptual design for the prospective wetland mitigation sites. 

The methods for reducing, avoiding, or compensating for potential impacts discussed in the CMP include a 
watershed-based approach, site selection criteria, the use of the CRAM to document wetlands, mitigation by 
resource, long-term management, financing, and monitoring. In addition, the CMP provides an inventory of banks 
and projects in the area that may provide compensatory mitigation for offsetting effects. While the CMP is not part 
of the EIR/EIS, it will incorporate and/or complement many of the mitigation measures identified in Section 3.6.6. 

As part of the Section 404 process, all proposed compensatory mitigation will be prepared under federal agency 
oversight. Only USACE and EPA approved mitigation projects and programs will be used to fulfill mitigation 
requirements. 

The CMP will present the mitigation proposal for mitigating impacts on sensitive habitats, plants, and wildlife 
resulting from construction of the Preferred Alternative, and will provide a proposal detailing the locations where 
mitigation is proposed to occur and the strategy proposed to implement mitigation to meet the requirements and 
standards of the various environmental regulatory agencies with jurisdiction over the project. The CMP along with 
a Watershed Evaluation Report will also use land acquisition strategies that consider watershed-level impacts when 
proposing mitigation, giving priority to areas that provide habitat connectivity and those areas with upland and 
wetland restoration and creation potential. 

The CMP will specify the quantity of acres/credits used to offset project effects, by resource, as specified by the 
mitigation ratios described in the CMP. The overall mitigation strategy will consider the structural requirements of 
the agencies, use of umbrella species to provide mitigation for other species with similar habitat requirements, and 
the FEIR/FEIS mitigation commitments. 


r 


CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 35-102 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

BIOLOGICAL RESOURCES 

FB-Response-BIO-02: Mitigation Measures (Resources, Details and Phasing, Responsibilities and 
Future Planning) 


CMMP 

Implementation of mitigation measure BIO-MM#62: Prepare and Implement a site-specific Comprehensive 

Mitigation and Monitoring Plan (CMMP) will provide specific plans and details for mitigation sites that are selected 
in cooperation with regulatory agencies, including the U.S. Army Corps of Engineers, US Fish and Wildlife Service, 
State Water Resources Control Board, and California Department of Fish and Wildlife. The CMMP will identify 
specific performance and/or success criteria, which will largely depend on the specific goals of the particular 
mitigation site. Please see mitigation measure BIO-MM#62 in Section 3.7.7 of the EIR/EIS for more detail. 


Comment Summary 


BIOLOGICAL RESOURCES 


Response 


FB-Response-BIO-03: General Response for Surveys Conducted to Inform the EIR/EIS, and use of 
Preconstruction and Protocol-level Surveys as Mitigation 


Commenters expressed concern that focused 
surveys were not conducted for biological 
resources, and therefore the EIR/EIS does 
not provide adequate biological resources 
baseline information or impacts analysis. 
Mitigation measures that require pre¬ 
construction and/or protocol surveys for 
biological resources are not mitigation and 
should have been conducted prior to 
preparation of the DEIR/EIS. Commenters 
expressed concern that field studies were 
only completed for a portion of the study 
area. 


Biological Resources Baseline - Literature, and Data, Surveys, and Assumptions 

The baseline conditions for biological resources in the EIR/EIS were established using numerous data sources to 
define the existing physical conditions in the project vicinity. These data sources, discussed in Section 3.7.3.2, 
include a tremendous amount of existing information found with the California Natural Diversity Database, the 
California Native Plant Society Online Inventory of Rare and Endangered Plants of California, California Wildlife 
Habitat Relationship System, USFWS Recovery Plans, and USFWS Birds of Conservation Concern. For jurisdictional 
waters, many existing resources were consulted including the National Wetlands Inventory, Natural Resource 
Conservation Service Hydrologic Unit Code Basins dataset, National Hydrography dataset, and Holland Central 
Valley Vernal Pool Complexes data layer, among others. Wildlife movement corridors were identified through 
additional review of published technical data available from regulatory agencies. 

The assimilation of existing data and literature regarding existing biological conditions in the project area was 
supplemented with data developed during extensive field surveys that were conducted on all parcels where the 
Authority was able to obtain permission to enter the property. These surveys include but are not limited to wetland 
delineations, special-status plants surveys, and wildlife habitat mapping surveys. These surveys were conducted to 
map, quantify and identify the extent of biological resources within the study area, according to the methods 
described in the Central Valley Biological Resources and Wetland Survey Plan (2009), which was developed at the 
request of, and transmitted to natural resources regulatory agencies (Environmental Protection Agency, U.S. Fish 
and Wildlife Service, National Marine Fisheries Service, U.S. Army Corp of Engineers, California Department of Fish 
and Game, and the Central Valley Regional Water Quality Control Board). The Authority met with the regulatory 
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agencies to receive verbal input regarding the methods on November 5, 2009. Over the course of next couple of 
months the Authority received formal and informal comments from regulatory agencies. Most of the comments 
and suggested revisions received where incorporated into the subsequent revision to the Central Valley Biological 
Resources and Wetland Survey Plan (Authority 2011a). 

Special-status plant and special-status plant community surveys were conducted in 2010 and 2011 in accordance 
with CNPS, USFWS, and CDFG guidelines for special status plant and plant community surveys. Wildlife habitat 
mapping was conducted in 2010 and 2011 utilizing the California Wildlife Habitat Relationship System (CWHR). 

The CWHR provides for mapping habitat and land uses which are crossed walked with the species known 
geographic range to determine suitable habitats for special-status wildlife species. This system is a widely used 
tool, and the approach assumes presences of special-status wildlife species in areas where suitable habitat occur 
(as identified in the CWHR or other published agency literature). This approach is widely used in California on 
large infrastructure projects and other projects where permission to enter is limited, and provides a reasonable 
and consistent approach to the assessment of potential for wildlife presence/absence (even without protocol-level 
surveys) and allows for a reasonable identification of potential impacts and an appropriate comparison of the HST 
alternatives. The net result is a conservative approach that requires implementation of mitigation measures, 
including requirements to conduct protocol-level surveys prior to ground disturbance, but after the Authority has 
acquired the property associated with the construction and project footprint. Due to project schedule and limited 
access to subject properties, protocol-level surveys for specials-status wildlife species where not proposed or 
conducted. However, jurisdictional waters were delineated in 2010 and 2011 in accordance with U.S Army Corps of 
Engineers procedures. Details on survey methodology are presented in the Fresno to Bakersfield Section Biological 
Resources and Wetlands Technical Report which is available on the Authority's website. 

Surveys to identify biological resources within the project footprint were conducted on-site where access was 
available, either through public right-of-ways or in areas where permission to enter was granted by private 
landowners. In areas where permission to enter was not granted, public right-of-ways were used to visually assess 
inaccessible areas, wherever possible. In areas where no access was available, high-resolution aerial photo 
interpretation and image processing techniques were used to map the extent of biological resources (e.g., wildlife 
habitats, jurisdictional waters). For areas that were not surveyed on-site, biological resources were mapped 
conservatively to include areas potentially containing biological resources based on the judgment of the project 
biologists. The collective body of baseline information developed for property where no permission for access was 
granted, including the results of the aerial photograph interpretation survey areas, provided an adequate baseline 
to inform the environmental analysis and mitigation strategy. Information regarding the condition of jurisdictional 
waters was obtained through application of the California Rapid Assessment Method (CRAM) at select sites where 
Authority was able to obtain permission to enter the property. Additional information on access and survey 
limitations is presented in Section 3.7 of the Fresno to Bakersfield Section Biological Resources and Wetlands 
Technical Report. 
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Although the majority of the surveys were conducted up to four years prior to the publication of the Final EIR/EIS, 
the survey data is still valid as the existing conditions have not substantially changed during this period. 
Additionally, as newer aerial photography has become available, wetland data has been checked and re-analyzed 
to estimate field conditions. Biological resource and wetlands identified during these surveys are likely still present 
in the study area. Because of the conservative approach, the existing conditions and impact analysis appropriately 
inform the environmental document. Because permission to enter was not received or ever anticipated across the 
entire study area, a direct comparison of field survey data could not be conducted across or between HST 
Alternatives. Therefore, a conservative approach was taken to apply the same level of impact analysis across all 
alternatives regardless of permission to enter status. The conservative approach to impact analysis assumes 
presence of special-status species within their range where suitable habitat exists, which results in a direct 
comparison of impacts to each special status species. This approach is common among infrastructure projects in 
the State of California. This adequate and conservative impact analysis provides a worst-case scenario for 
analyzing impacts, and maximizes compensatory mitigation requirements. 

The baseline conditions identified in Section 3.7 Biological Resources and Wetlands and the associated impact 
analysis provides a sufficient level of information as required by CEQA and NEPA. Baseline conditions are described 
in Section 3.7.4 Affected Environment, including descriptions of the regional setting, plant communities and land 
cover types (terrestrial and aquatic communities), native fauna assemblage, special-status species (Tables 3.7-3 
and 3.7-4 and Appendix 3.7-A), habitats of concern (e.g. special-status plant communities, jurisdictional waters, 
critical habitat, essential fish habitats, conservation areas, and protected trees), and wildlife movement corridors. 
Discussion of impacts to biological resources includes full descriptions of the type of impacts that are anticipated to 
occur and the mechanisms by which these would occur for each of the HST Alternatives and the associated 
biological resources. 

Some comments suggest that protocol-level surveys are required to establish an adequate environmental baseline 
for biological resources. Other comments suggest that some level of on-site survey of every parcel is required for 
an adequate baseline. Neither NEPA nor CEQA require a lead agency to perform on-site surveys on every parcel to 
establish an adequate environmental baseline; rather, an EIR/EIS must disclose what it reasonably can (CEQA 
Guidelines, § 15144; NEPA Regulations, 40 C.F.R. §1502.15, 40 C.F.R. §1502.22). Considerable, repeated efforts 
were made to obtain permission to access private property and surveys were performed on all properties where 
permission for access was affirmatively granted. 

Preconstruction and Protocol-level, and Focused Surveys as Mitigation Measures 

Preconstruction, protocol-level, and focused surveys would be conducted prior to construction and ground 
disturbing activities and required as part of the Project's MMEP. Preconstruction surveys are general in nature and 
are conducted immediately prior to ground disturbing activities. Protocol-level surveys are surveys for special- 
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status biological resources where agencies have an approved published survey method. These surveys would be 
conducted prior to construction, in advance of construction activities. Focused surveys are proposed for species for 
which there are no approved survey methods or where alternative methods are proposed. 

Because protocol-level wildlife species surveys were not performed during biological resource surveys for the 
EIR/EIS, they have been included as mitigation measures to confirm locations of sensitive biological resources 
before the start of ground-disturbing activities. 

As provided in mitigation measures (BIO-MM#16, BIO-MM#18, Bio-MM#21, BIO-MM#22, BIO-MM#24, BIO- 
MM#26, BIO-MM#29, BIO-MM#30. BIO-MM#32, BIO-MM#35, Bio-MM#37, BIO-MM#40, BIO-MM#43, and BIO- 
MM#45), upon acquisition of land and/or permission to enter, surveys for all special-status plant and wildlife 
species and their habitat would be conducted before any project construction activities would occur. Surveys for 
special-status plant species and special-status plant communities would be conducted during appropriate blooming 
periods (BIO-MM#16). Protocol-level surveys for valley elderberry longhorn beetle (BIO-MM#21), California tiger 
salamander (BIO-MM#24), blunt-nosed leopard lizard (BIO-MM#26), Swainson's hawk (BIO-MM#32), burrowing 
owls (BIO-MM#35), and San Joaquin kit fox (BIO-MM#45) would be performed in areas within the species range 
and in areas with potential habitat for these species. 

Preconstruction and focused surveys following methods described in the EIR/EIS would also be conducted for 
vernal pool fauna (BIO-MM#18), special-status reptile and amphibian species (BIO-MM#22), birds and their nests 
protected under the Migratory Bird Treaty Act (BIO-MM#29), raptors (BIO-MM#30 and BIO-MM#32), small 
mammals (including Nelson's antelope squirrel, Tipton kangaroo rat, Dulzura pocket mouse, Tulare grasshopper 
mouse, and Fresno kangaroo rat) (BIO-MM#37), special-status bat species, American badger, and ringtail (BIO- 
MM#40, and BIO-MM#43). 

Avoidance and Minimization Management Techniques 

The mitigation measures also prescribe management techniques if species are detected (establishment and 
implementation of seasonal avoidance, establishment of buffers, etc.), as well as techniques to ensure species do 
not access the project site (BIO-MM#7, establishment of Environmental Sensitive Areas, BIO-MM#8 and wildlife 
exclusion fencing). In the event that any special status species are detected in work areas construction activities 
would be stopped (BIO-MM#13) and if accidental "take" of special-status species occur, the appropriate regulatory 
agencies would be notified ( BIO-MM#14). A number of existing USFWS and CDFW guidelines would be 
implemented in areas where preconstruction, protocol-level or focused surveys identify special-status species. 
These measures would avoid, minimize and or compensate for the unavoidable impacts to special-status species 
or their habitat. Specifically, the measures include implementation of conservation guidelines for the Valley 
Elderberry Longhorn Beetle (BIO-MM#21), establish buffers and restrict construction activities for Swainson's 
hawks (BIO-MM#33), avoid and minimize impacts to burrowing owls (BIO-MM#36), relocate small mammals (BIO- 
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MM#38, BIO-MM#39), and minimize impacts on San Joaquin kit fox (BIO-MM#46). 


Project-specific mitigation measures would also be implemented to avoid, minimize or compensate for impacts on 
biological resources. These measures include salvage, relocation and/or propagation of special-status plant species 
(BIO-MM#17), implementing seasonal work restrictions in vernal pools (BIO-MM#19), conduct reptile and 
amphibian monitoring, avoidance, and relocation (BIO-MM#23), implement avoidance and minimization measures 
for California Tiger Salamander (BIO-MM#25), avoid take of blunt-nosed leopard lizards (BIO-MM#28), establish 
exclusion areas for breeding birds (BIO-MM#29), monitor raptor nests (BIO-MM#30), avoid and minimize impacts 
to mammals (BIO-MM#38, BIO-MM#39, BIO-MM#41, BIO-MM#42, and BIO-MM#44), and monitor and establish 
buffers around protected trees (BIO-MM#50). 


Compensatory Mitigation 


Compensatory mitigation would be established through implementation of a numerous mitigation measures, 
including: restoration of temporary impacts on riparian areas (BIO-MM#47), jurisdictional waters (BIO-MM#48), 
and compensation for impact to protected trees (BIO-MM#50), special-status plants species (BIO-MM#53), vernal 
pool fairy shrimp and vernal pool tadpole shrimp (BIO-MM#54), valley elderberry longhorn beetle (BIO-MM#55), 
California tiger salamander (BIO-MM#56), blunt-nosed leopard lizard, Tipton kangaroo rat and Nelson's Antelope 
Squirrel (BIO-MM#57), Swainson's hawk (BIO-MM#58), burrowing owl (BIO-MM#59), San Joaquin kit fox (BIO- 
MM#60), riparian areas (BIO-MM#61), jurisdictional waters (BIO-MM#63) and protected trees (BIO-MM#64). 


By conducting preconstruction surveys closer to the initiation of construction, biological resources that have 
recently colonized the study area can be detected and will be more accurate. Additionally, pre-construction surveys 
provide an opportunity to survey those parcels where permission to enter was not granted by land-owners 
previously. Preconstruction surveys are a standard requirement for permits issued by regulatory agencies and are 
included, in part, in anticipation of this requirement. Preconstruction surveys are also included as mitigation 
measures because they could not be conducted as part of the EIR/EIS. Because preconstruction surveys would 
identify specific locations of biological resources that are otherwise assumed to be present in the EIR/EIS, 
individuals or populations could then be avoided, or effects could be minimized by implementing other EIR/EIS 
mitigation measures. These mitigation measures (BIO-MM#16, BIO-MM#18, BIO-MM#21, BIO-MM#22, BIO- 
MM#24, BIO-MM#26, BIO-MM#29, BIO-MM#30, BIO-MM#32, BIO-MM#35, BIO-MM#37, BIO-MM#40, BIO- 
MM#43, and BIO-MM#45) would contribute to site-specific identification of biological resource and contribute 
toward the mitigation of impacts identified in the EIR/EIS. 
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Many commenters discussed potential 
impacts on water delivery from district 
facilities (in contrast to on-farm irrigation 
systems, addressed under Agriculture). These 
comments expressed concerns about 
interruptions to water deliveries. District 
commenters also discussed other types of 
impacts, especially loss of revenue. 

Several local districts and municipalities wrote letters describing site-specific characteristics of their water 
distribution, flood control, and drainage systems, and discussed several means by which their operations could be 
financially affected by the HST Project. All site-specific information, including water systems, has been shared with 
the project engineers so that the designers can address utility relocations and retrofits in the HST design plans 
and cost estimates. Most of this information was already collected as part of early utility investigations and is 
incorporated into the preliminary design and the EIR/EIS (e.g., EIR/EIS Section 3.6, Public Utilities and Energy). 

Prior to construction, the Authority would continue to work with utility owners and positively locate public utilities 
within the potential impact area. This would be done by probing, potholing, using electronic detection, reviewing 
as-built designs, or other means. EIR/EIS Section 3.6.5 provides complete information on project impacts on 
public utilities and energy. Additionally, the discussion in the Conflicts with Existing Utilities subsection provides 
information on what the Authority would do to relocate utilities or protect them in place. Project cost estimates 
include the estimated cost of utility relocations as well as protective measures. These costs will be refined as the 
project design progresses. 


As indicated by several of the commenters, the HST alignment could reduce project-area water district revenues. 

At this time, the Authority (working through the Project Management Team) is meeting with local districts, 
municipalities, and other entities (e.g., pipeline owners) to develop Master Utility Agreements (MUAs). These 

MUAs will define terms and conditions whereby the Authority would work with local agencies to resolve utility 
conflicts, including funding contributions by the Authority to reimburse costs incurred as a result of the HST 

Project (see also FB-Response-AG-02 regarding access severance). However, changes in district revenues as a 
result of the project are highly speculative and in the CEQA/NEPA context, are not impacts to the natural or 
human environment and do not need to be analyzed in the EIR/EIS. Districts would not be compensated for loss 
of property tax revenues resulting from the acquisition of land for a public purpose. 


Specific meetings held with project-area water districts are as follows: 


• Corcoran Irrigation District - 3/17/2010, 9/12/2012 

• Fresno Irrigation District - 4/20/2010 

• Kings County Water District - 4/19/2011, 6/7/2011 

• Last Chance Water Ditch Company - 1/12/2012, 8/22/12, 1/30/2013 

• People's Ditch Company - 1/12/2012, 8/22/12, 1/30/2013 

• Laguna Irrigation District - 1/12/2012, 8/30/12, 10/9/2012 

• Murphy Slough Association - 1/12/2012, 8/30/2012 

• Liberty Canal Company - 8/30/2012 

• Shafter-Wasco Irrigation District - 9/10/2012, 10/4/2012 


r. 


CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 35-108 













CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 


Response 

HYDROLOGY AND WATER RESOURCES 

FB-Response-HWR-01: Water System Impacts - District 


• 

Angiola Water District - 9/12/2012 


• 

Alpaugh Irrigation District - 9/12/2012 


• 

Corcoran Irrigation Company - 9/12/2012 


• 

Pixley Irrigation District - 9/13/2012 


• 

Lower Tule River Irrigation District - 9/13/2012, 10/10/2012 


• 

Cross Creek Flood Control District - 9/20/2012, 10/10/2012 


• 

Tulare Lake Drainage District - 9/20/2012 


• 

Lakeside Irrigation Water District - 9/20/2012, 1/30/2013 


• 

Lakeside Ditch Company - 9/20/2012 


• 

Consolidated Irrigation District - 9/20/2012, 10/10/2012 


• 

Southern San Joaquin Municipal Utility District - 10/4/2012 


• 

Vaughn Water Company - 10/4/2012 


• 

California Water Service Company - 10/4/2012 


• 

Semitropic Water Storage District - 10/4/2012 


• 

North Kern Water Storage District - 10/4/2012 


• 

Kings River Conservation District - 10/29/2012 


• 

Kings River Water Association - 10/29/2012 


• 

Kern County Water Agency Improvement District No. 4 - 10/29/2012 


• 

Rosedale Rio Bravo Water Storage District - 10/29/2012 


• 

Cawelo Water District - 10/29/2012 


• 

Fresno Metropolitan Flood Control District - 1/11/2013 
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FB-Response-HWR-02: Site-Specific Drainage Impacts 


Several comments addressed the issue of the 
HST causing site-specific drainage impacts 
due to inadequate drainage design. 


Several commenters raised concerns about changes in local drainage patterns causing site-specific drainage 
impacts as a result of inadequate drainage. The analysis in the EIR/EIS was based on the preliminary level of 
design sufficient to understand the basic project features, including the alignment plan and profile, roadway¬ 
crossing footprints, and basic estimates of construction means and methods. Typical HST alignment cross sections 
provide for drainage swales or culverts along the alignment (e.g., Figure 2-6 in the EIR/EIS), which would be sized 
to accommodate project runoff and provide stormwater conveyance. The EIR/EIS was further informed by a 
project-wide Hydrology, Hydraulics, and Drainage Report (Authority and FRA 2012c), Floodplain Impacts Report 
(Authority 2012b), Stormwater Quality Management Report Authority 2012d), and Hydrology and Water Resources 
Technical Report (Authority and FRA 2012d), available on the project website and by the HST design criteria 
described in the system-wide Hydraulics and Hydrology Design Guidelines Technical Memorandum (TM 2.6.5), also 
available on the project website (Authority 2011c). Section 3.8.6 of the EIR/EIS describes the project design 
features that provide for stormwater management and treatment, flood protection, construction stormwater 
pollution prevention, and industrial stormwater pollution prevention. These project design features are used to 
reduce and minimize potential impacts to local drainage patterns from the project impacts. 


Section 3.8.6 of the EIR/EIS and the above mentioned technical reports address basic approaches to minimizing 
drainage impacts, including floodplain management and stormwater quality control consistent with the following 
laws, regulations, and design standards. 

• Executive Order 11988 - Floodplain Management (U.S. Department of Transportation Order 5650.2 

• Hydraulics and Hydrology Design Guidelines Technical Memorandum (TM 2.6.5) 

• Caltrans 1 Storm Water Quality Handbook: Project Planning and Design Guide, for evaluation, selection and 
design processes of BMPs 

• American Railway Engineering and Maintenance of Way Association (AREMA) Manual for Railway 
Engineering: 

o Chapter 1, Part 1 for design of open channels adjacent to the tracks 
o Chapter 1, Part 3 for scour and erosion protection measures 
o Section 4.8.3.2 for design of culverts with outlet control 

• Caltrans Highway Design Manual: 

o Topic 309 for clearances associated with overhead and underpass structure design 

o Topic 804, Floodplain Encroachments 

o Topic 819, Estimating Design Discharge 

o Topic 812, Basin Characteristics 

o Topic 822 for debris control (used as supplemental information) 
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o Topic 830 for designing drainage systems related to at-grade crossings and roadways 
o Topic 860 for design of open channels (used as supplemental information) 
o Topic 871 for applicable protective devices on bridges (used as supplemental information) 


• Federal Highway Administration (FHWA) Hydraulic Design Series: 


o HDS-01, Hydraulics of Bridge Waterways 

o HEC-09, Debris Control Structures Evaluation and Countermeasures 
o HEC-21, Design of Bridge Deck Drainage 

o HEC-22, Urban Drainage Design Manual (used as supplemental information) 
o HEC-24, Highway Stormwater Pump Station Design 


• Caltrain Design Criteria, Chapter 8.0, for underdrain pipes 


• BNSF Railway - Union Pacific Railroad Guidelines for Railroad Grade Separation Projects, Sections 4.5, 5.7 
and 6.8.6 for jurisdictions within BNSF - Union Pacific 


Detailed grading and drainage plans will be prepared by the design-build contractor based on the guidance in the 
laws, regulations, and design standards listed above. In addition, the right-of-way acquisition process will include 
parcel-specific negotiations. Engineers participating in the acquisition process will ensure that site-specific drainage 
impacts to neighboring properties are not created. 


Comment Summary 

Response 

HYDROLOGY AND WATER RESOURCES 

FB-Response-HWR-03: Floodplain Impacts - Inadequate Detail 

Several commenters criticized the lack of 
detailed hydrologic and hydraulic, floodplain, 
and technical studies. 

Section 3.8.5 of the EIR/EIS provides a complete analysis of potential temporary and permanent impacts on 
floodplains. In addition, various regulations, administered through permits, are intended to protect existing flood 
capacity when a project crosses or modifies a natural or man-made flood-bearing channel or a flood-control 
project. Examples of permits that may be required to encroach on a floodplain include Section 408 Permits issued 
by the USACE, Encroachment Permits issued by Central Valley Flood Protection Board, and local development 
permits issued by the jurisdictional municipality or county that participates in the Federal Emergency Management 
Agency (FEMA) National Flood Insurance Program (NFIP). Each of these regulatory permits sets performance 
standards intended to ensure that impacts on existing flood capacity and conveyance are minimal, as 
demonstrated through site-specific hydraulic analyses. These permitting agencies and programs are described in 
Section 3.8.2 of the EIR/EIS. Because there are clear, enforceable standards, impacts to flood capacity and 
conveyance are not expected to be a significant differentiator among HST alternatives. 
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Section 3.8.6 of the EIR/EIS describes project design features that provide for flood protection and are used to 
reduce and minimize potential impacts on floodplains. HST design criteria are further described in the Hydraulics 
and Hydrology Design Guidelines Technical Memorandum (TM 2.6.5) available on the project website (Authority 
and FRA 2011). For example, American Railway Engineering and Maintenance of Way Association's (AREMA's) 
design criteria are followed for design of culverts and open channels along the HST corridor and Caltrans Highway 
Design Manual criteria are followed for design of culverts along roadways and highways impacted by the HST 
improvements. Local criteria are followed as required by the governing agencies. Hydraulic modeling (e.g., HEC- 
RAS) has been used as part of the design process to set the track elevation above the 100-year event and to allow 
for required freeboard. Hydraulic modeling will also be used at later stages of design to verify that other design 
criteria are met. 


Final HST design and construction will occur consistent with the following laws and regulations, and will follow the 
following design standards: 


• Use of Harbor or River Improvements (33 U.S.C. Section 408) 

• Local Flood Protection Works (Title 33 CFR Section 208.10) 

• Central Valley Flood Protection Board (CCR Title 23, Div. 1) 

• Executive Order 11988 - Floodplain Management (U.S. Department of Transportation Order 5650.2 

• HST Fresno to Bakersfield Section Hydrology, Hydraulics, and Drainage Report 

• HST Hydraulics and Hydrology Design Guidelines Technical Memorandum (TM 2.6.5) 

• American Railway Engineering and Maintenance of Way Association (AREMA) Manual for Railway 
Engineering: 

• Chapter 1, Part 1 for open channels adjacent to the tracks 

• Chapter 1, Part 3 for scour and erosion protection measures 

• Section 4.8.3.2 for design of culverts with outlet control 

• Caltrans Highway Design Manual: 

• Topic 309 for clearances associated with overhead and underpass structure design 

• Topic 804 for floodplain encroachments 

• Topic 819 for estimating design discharge 

• Topic 812 for basin characteristics 

• Topic 822 for debris control (used as supplemental information) 

• Topic 830 for drainage systems related to at-grade crossings and roadways 

• Topic 860 for open channels (used as supplemental information) 
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• Topic 871 for applicable protective devices on bridges (used as supplemental information) Federal 

Highway Administration (FHWA) Hydraulic Design Series: 

• HDS-01, Hydraulics of Bridge Waterways 

• HEC-09, Debris Control Structures Evaluation and Countermeasures 

• HEC-21, Design of Bridge Deck Drainage 

• HEC-22, Urban Drainage Design Manual (used as supplemental information) 

• HEC-24, Highway Stormwater Pump Station Design 

• Caltrain Design Criteria, Chapter 8, for design of underdrains 

• BNSF Railway - Union Pacific Railroad Guidelines for Railroad Grade Separation Projects, Sections 4.5, 5.7 
and 6.8.6 for jurisdictions within BNSF - Union Pacific 
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FB-Response-HWR-04: Regional Water Supply Impacts 

Several commenters noted the general water 
supply conditions affecting the Tulare Lake 
Basin (e.g. groundwater overdraft) and 
expressed concern that the HST Project 
would worsen these conditions. 

The HST is not expected to use a significant amount of water in either its operation or construction. Table 3.8-16 
in the EIR/EIS shows the groundwater extractions in the Tulare Lake Hydrologic Region. Total groundwater 
extractions exceed 4 million acre-feet per year with municipal use well over 200,000 acre-feet per year. The Water 
Usage Analysis Technical Memorandum (TM) (see Appendix 3.6-B in EIR/EIS) describes the methods used to 
estimate water use for HST facilities such as the HMF and stations. The TM includes use factors, estimated 
number of employees, and data sources. From the analysis the HST is expected to use less than 200 acre-feet per 
year, primarily at the HMF and stations. This amount of water represents a very small percentage of regional 
water use. 


The Tulare Lake Basin is essentially a closed basin. In normal years, precipitation that falls in the basin either 
evapotranspirates, percolates to groundwater or is used as surface water (e.g., collected in a reservoir or basin) 
(CVRWQCB 2004; Tulare Lake Basin Plan). The HST would not modify any of these hydrologic processes. Water 
may be conveyed in drainage ditches or temporarily stored in infiltration basins but ultimately the water that falls 
on land where HST facilities are located would continue to infiltrate as it currently does. On Table 5 of the Water 
Usage Analysis Technical Memorandum the existing water use at the track, station, and HMF locations is estimated 
as 12,000 acre-feet per year, approximately 60 times more water than the estimated future demand from the 

HST. The reason is that agricultural land uses consume more water than station or maintenance facility activities. 
Therefore, it is not expected that the HST would have any direct, significant adverse effect on water supplies or 
groundwater overdraft. 
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HYDROLOGY AND WATER RESOURCES 


FB-Response-HWR-05: Water Pollution Control 


Several comments address issues regarding 
water quality, primarily due to discharge of 
pollutants during construction. 


The EIR/EIS acknowledges that project construction could result in water pollution impacts. These impacts are 
discussed in Section 3.8.5 of the EIR/EIS and methods for avoiding and/or minimizing these impacts are discussed 
in Section 3.8.6, Project Design Features. As part of Section 3.8.6, the subsection "Construction Stormwater 
Pollution Prevention Plan" (SWPPP) discusses how an existing regulatory program mandates the use of good 
housekeeping practices along with erosion and sediment control measures to minimize water pollution impacts. 
Anticipated BMPs are listed in this subsection, though the construction contractor has discretion to select the final 
measures based on site conditions and the specific construction methods and materials to be used so long as the 
measures achieve the requirements of the NPDES Construction General Permit (Order No. 2009-009 DWQ, NPDES 
No. CAS000002, as modified by 2010-0014-DWQ and 2012-0006-DWQ). 


In addition, the "Stormwater Management and Treatment" discussion outlined in Section 3.8.6 of the EIR/EIS, 
includes additional measures that would help ensure protection of water quality after the completion of 
construction. These measures will include the appropriate structural features, such as grassy swales, for filtering 
sediment and infiltrating runoff prior to discharging into surface waters that are necessary to comply with the 
design standards that will be approved by the SWRCB in the CWA Section 401 Water Quality Certification and the 
CWA Section 402 statewide NPDES permit for HST operations. 


Final HST design and construction will occur in compliance with the following laws and regulations: 

• Federal Clean Water Act 

• State Porter-Cologne Water Quality Control Act 

• NPDES Construction Stormwater General Permit 

o Stormwater Pollution Prevention Plan (construction BMPs & construction monitoring and 
reporting program) 

• NPDES Industrial Stormwater General Permit 

• Statewide NPDES Permit for HST Operations 

• CWA Section 401 Water Quality Certification for HST Fresno to Bakersfield (post-construction BMP design 
standards) 


HST project design features for hydrology include standard industry practices, including those in the following: 

• Caltrans General Permit 

• Caltrans Storm Water Quality Handbook: 

o Project Planning and Design Guide 

o Stormwater Pollution Prevention Plan and Water Pollution Control Program Preparation Manual 

• AASHTO Highway Drainage Guidelines 
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Commenters expressed concern about the 

HST transporting hazardous substances in 
close proximity to schools and the potential 
for spills and contamination. 

The Authority and FRA are coordinating with local school districts that have schools within 0.25-mile of the 
proposed HST alignments in compliance with California Public Resources Code Section 21151.4, which requires the 
lead agency to consult about potential impacts to schools if the project might reasonably be anticipated to emit 
hazardous air emissions, or handle an extremely hazardous substance or a mixture containing an extremely 
hazardous substance. The Authority and the FRA have reviewed the commenters' conclusions regarding the 
potential for the HST to impact existing or proposed schools. As discussed in Section 3.10 of the EIR/EIS, 

Hazardous Materials and Wastes, no extremely hazardous substance (as defined in California Public Resources 

Code Section 21151.4) or a mixture containing extremely hazardous substances in a quantity equal to or greater 
than the state threshold quantity specified pursuant to subdivision (j) of Section 25532 of the Health and Safety 
Code, would be handled within 0.25 mile of a school as a result of implementing the HST Project. Also see 

Appendix 3.12-C, Children's Health and Safety Risk Assessment, which describes the potential environmental 
health and safety risks to children in the project, and explains that there would be no significant impacts to 
schools related to hazardous materials. 
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Comment Summary 


Response 


HAZARDOUS MATERIALS AND WASTES 

FB-Response-HMW-02: Construction on or in Proximity to PEC sites 

Commenters expressed concern about 
hazards related to HST construction on or in 
proximity to PEC Sites including interference 
with ongoing remediation efforts. 

As discussed in the EIR/EIS, Hazardous Materials and Wastes, Section 3.10.5, Environmental Consequences, under 
Impact HMW #3 - Construction on or in Proximity to PEC Sites, construction activities could interfere with ongoing 
remediation efforts. Construction at known PEC sites would involve careful coordination with regulatory agencies 
and current landowners before advancing, so as to not impede ongoing remediation efforts at these locations or 
reduce the effectiveness of solutions that have been implemented. The Authority may need to incorporate site 
specific design features so that an alignment could be constructed to allow ongoing remediation at such sites. For 
example, the Authority may need to relocate existing remediation systems such as groundwater extraction wells 
and conveyance systems, or implement potential changes to HST design details, such as the use of retaining walls 
that could potentially reduce or avoid disturbance of a site in the vicinity of ongoing remediation, or sites with 
existing remediation solutions such as soil caps. Any work required at such sites would be conducted in 
accordance with all applicable laws and regulations related to the removal or disposal of contaminated materials 
(e.g., California Code of Regulations Title 22) and all applicable federal and state OSHA safety regulations. These 
regulations govern the transport and disposal of hazardous wastes to minimize the release or spread of 
contaminants and protect worker health and safety by requiring proper training and personal protective equipment 
when working in contaminated areas. All work at such sites would be done with approval from, and in 
coordination with applicable agencies such as the Department of Toxic Substances Control (DTSC), the Regional 
Water Quality Control Board (RWQCB), and the Environmental Protection Agency (EPA). 
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Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-Ol: Traffic Safety 

Commenters were concerned that 
crossing roadway overpasses will 
be dangerous during tule fog, 
particularly for school buses 
carrying children. 

Commenters were concerned that 
road closures will increase 
emergency response times 
throughout the project area, 
affecting safety. 

Overcrossings, Fog 

The EIR/EIS provides information on the roadway overpasses, such as width and clearance for the HST Project. The width of 
roadway overpasses would accommodate farm equipment on the overpasses and would therefore accommodate school buses 
(which are narrower than farm equipment) traveling in opposite lanes. The clearance below the overpasses would range from 
16.5 feet over roadways to 27 feet over railroad tracks. See Sections 2.2.4, Infrastructure Components, and 2.2.5, Grade 
Separations, in Chapter 2 of the EIR/EIS for more detail on roadway overcrossings. 

Driving conditions in fog on modified roadways and overpasses would be the same as existing conditions in fog on existing 
roads and bridges. In some locations, new roadway overcrossings would deviate from the existing roadway alignment so that 
the overcrossing could be constructed while maintaining traffic on the existing road. Offline overpasses would be designed in 
accordance with design standards, which account for driver expectations (for example, roadway curves would not be abrupt) 
and safety standards (for example, guard rails and crash barriers would be installed on bridges). Such design features would 
reduce the potential for safety concerns during fog conditions. 

In addition, the HST would operate on an access-controlled, grade-separated right-of-way. Because there is no potential for 
other vehicles, including buses, to be on the track, there is no increase in existing risk. 

Emergency Response Times/Routes 

HSR policy is to provide roadway overpasses approximately every 2 miles and the alternatives have therefore been designed 
to provide at least this level of access, resulting in no more than 1 mile of out-of-direction travel for vehicles to cross the HST 
tracks. In many locations in the Fresno to Bakersfield Section, roadway overpasses would be provided more frequently, 
approximately every mile or less, because of the existing roadway infrastructure. Consequently, out-of-direction travel would 
be limited to approximately 1 mile in nearly all locations in the project area. EIR/EIS Section 3.11.6 explains that the project 
design would include coordination with emergency responders to incorporate roadway modifications that maintain existing 
traffic patterns and fulfill response route needs, resulting in negligible effects on response times by service providers. Section 
3.11.5, Safety and Security Environmental Consequences, of the EIR/EIS provides additional detail regarding emergency 
response time during HST operations. 

Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-02: Derailment and Intrusion Concerns 

Commenters expressed concern 
that the protection of the HST 
tracks and the UPRR and BNSF 
tracks from derailed trains is not 

The HST System would operate on a fully grade-separated and access-controlled guideway with intrusion detection and 
monitoring systems where required. The HST infrastructure would be designed to prevent access by unauthorized vehicles, 
persons, animals, and objects. Section 3.11.5, Safety and Security Environmental Consequences, provides information about 
project design features that would prevent train accidents, including derailments and collisions with trains and other vehicles. 
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Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-02: Derailment and Intrusion Concerns 

adequate. They also indicated that 
the required separation between 
the tracks is not great enough to 
keep trains that derail at high 
speeds from intruding into the 
other train system's trackway; and 
that in places where the required 
separation cannot be met, an 
intrusion wall must be provided. 

To prevent conventional passenger or freight trains from entering the HST trackway in the event of derailment, there would 
be either (1) a minimum separation between the HST tracks and the adjacent UPRR or BNSF tracks or (2) a barrier, such as a 
physical barrier or an earthen berm, where the minimum separation cannot be achieved. A horizontal separation of 
approximately 102 feet between the centerlines of adjacent conventional and HST trackways has been determined to be a 
distance sufficient to require no additional protection. These conditions are illustrated in Figures 2-32 and 2-33 in Chapter 2. 
Derailed rail equipment tends to continue in the direction of travel during a derailment event. The debris tends to concentrate 
in the area nearest the track rather than traveling perpendicular (CHSRP Strategy for Preventing High-Speed Derailments, 

2014). In the United States the average length of a freight car is approximately 60 feet, while the longest freight car 
commonly found is approximately 89 feet in length. Thus it is reasonable to assume that debris from a derailment will most 
likely be concentrated within 89 feet of track centerline. 

The separation requirements illustrated in Chapter 2 and described further in Technical Memorandum 2.1.7 - Rolling Stock 
and Vehicle Intrusion Protection for High-Speed Rail and Adjacent Transportation Systems (Authority 2008; Authority 2013), 
were developed specifically for the HST and do not directly adopt existing criteria for separation requirements. The guidance 
for intrusion protection generally follows the recommended practices described in the American Railway Engineering and 
Maintenance-of-Way Association (AREMA) Manual and the design standards developed specifically for the construction and 
operation of HSTs, based on international practices, as well as intrusion barrier design guidance in a study by the FRA (FRA 
1994). This includes technical guidance from National French Railways for separation between HST system and roadway 
infrastructure and International Union of Railways Codes for Structures Built over Railway Lines. For intrusion from 
highways/roadways and protection of highway motorists, the design guidance follows FRA recommendations and was revised 
to be compliant with Caltrans Highway Design Manual, which was updated in 2011 to specifically address separation 
requirements for HST facilities adjacent to the state highway system. 

Specific locations of barriers between the HST and adjacent rail lines have been included in Section 3.11.5, Safety and 

Security Environmental Consequences in the EIR/EIS. 

The high-speed train project design includes several components that minimize the effects of seismic events and the potential 
safety risks from seismic events. These include a train control system with earthquake early warning detection systems; 
operational responses to notification of a seismic event including stopping or slowing of trains and inspection of infrastructure; 
infrastructure design that will prevent structural collapse in the event of a significant seismic event; and rolling stock and 
infrastructure design elements that keep trains upright and in line in the event of a derailment,, such as containment 
parapets and guard rails, on each side of the trackway. These types of project features would prevent HST trains from leaving 
the HST corridor in the rare event of derailment resulting from a seismic event and minimize safety risks (CHSRA, White 

Paper, CHSRP Strategy for Preventing High-Speed Derailments, 2014; Railway-Technology.com, How Japan's Rail Network 
Survived the Earthquake, 2011). 
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Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-03: Information on Increased Demand on Emergency Providers 

Commenters expressed concern 
that the Draft EIR/EIS and the 
RDEIR/SDEIS did not adequately 
analyze the impact of stations and 
HMFs on increased service 
demands on emergency response 
providers. They request that the 
analysis include a more detailed 
discussion of what level of 
increased service would be 
required. 

Section 3.11.5, Safety and Security Environmental Consequences, of the EIR/EIS states that stations and HMF sites could 
increase fire and ambulance emergency response demands. However, the Section also states that both facilities would have 
onsite security patrols, resulting in a minor increased demand for police response. 

The impact analysis has been revised to clarify the difference between direct and indirect impacts on emergency response 
demands in station areas and to clarify that additional property and sales tax revenue spurred by station area activity and 
redevelopment would help offset costs for emergency responders. Mitigation Measure S&S-MM#1 provides that the Authority 
will provide a fair share of the cost of additional emergency services necessitated by the stations, through an agreement with 
the pertinent city. The impact analysis concludes that the impact to emergency response around station areas and HMFs 
could be moderate under NEPA and significant under CEQA. 

Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-04: Mitigation Measure #1 

Commenters expressed concern 
that the Draft EIR/EIS and the 
RDEIR/SDEIS improperly deferred 
mitigation to address increased 
service demands on emergency 
response providers. They request 
that the analysis include a more 
detailed discussion of what level 
of increased service would be 
required and determine what the 
fair share impact fee would be for 
these impacts. 

Mitigation Measure S&S-MM#1 states that the Authority will provide a fair share of the cost of service based on monitoring of 
local fire, rescue, and emergency service providers to incidents at the stations and HMF before and after construction, as 
follows: "S&S-MM#1: Monitor response of local fire, rescue, and emergency service providers to incidents at stations and the 
HMF and provide a fair share of cost of service." 

Upon approval of the Fresno to Bakersfield Section, the Authority would monitor service levels in the vicinity of the Fresno, 
Kings/Tulare Regional, and Bakersfield stations and, at the HMF site (at such time that the HMF site is selected), in order to 
determine baseline service demands. "Service levels" consist of the monthly volume of calls for fire and police protection, as 
well as city- or fire protection district-funded EMT/ambulance calls that occur within the station and HMF site service 
areas. Prior to operation of the stations for HST service, the Authority would enter into an agreement with the public service 
providers of fire, police, and emergency services to fund the Authority's fair share of services above the average baseline 
service demand level for the station and HMF service areas (as established during the monitoring period). The fair share 
would be based on projected passenger use for the first year of operations, with a growth factor for the first 5 years of 
operation. This cost-sharing agreement would include provisions for ongoing monitoring and future negotiated amendments 
as the stations are expanded or passenger use increases. Such amendments would be made on a regular basis for the first 5 
years of station operation, as would be provided in the agreement. To make sure that services are made available, impact 
fees would not constitute the sole funding mechanism, although impact fees may be used to fund capital improvements or 
fixtures (i.e., police substation, additional fire vehicle, on-site defibrillators, etc.) necessary to service delivery. 

After the first 5 years of operation, the Authority would enter into a new or revised agreement with the public service 
providers of fire, police, and emergency services to fund the Authority's fair share of services. The fair share would take into 
account the volume of ridership, past record and trends in service demand at the stations and HMF site, new local revenues 
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Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-04: Mitigation Measure #1 

derived from station area development, and any services that the Authority may be providing at the station. 

Comment Summary 

Response 

SAFETY AND SECURITY 

FB-Response-S&S-05: Security Concerns/Emergency Response 

Commenters expressed concern 
that the Authority should consider 
the possibility of terrorist attacks, 
and ensure that security measures 
are in place to minimize or 
prevent damage from such 
attacks. 

Commenters questioned how 
emergency response to HST 
accidents and emergencies would 
occur. 

As detailed in Section 3.11.6, Safety and Security Project Design Features, in the EIR/EIS, project design would incorporate 
system security plans and design features to address the potential for criminal and terrorist acts. Threat and Vulnerability 
Analyses and System Security Plans will provide the necessary information and provisions to detect and deter criminal and 
terrorist acts at rail facilities and on system operations. As described in Section 3.11.5, Safety and Security Environmental 
Consequences, of the EIR/EIS, access control and security monitoring systems, such as sensors on perimeter fencing, closed- 
circuit television, and security lighting where appropriate, would deter such acts and facilitate early detection. HST stations 
will incorporate security practices, on-site security staff and technology based on threat and vulnerability assessments. 
Permanent passenger screening is not planned, but station design will allow screening to be implemented based on 
heightened threat conditions." 

The project design incorporates a Fire and Life Safety Program, which meets the requirements of 49 CFR part 239 (see 

Chapter 2) for addressing emergency response in case of an accident or emergency. Outreach and coordination with local and 
State emergency response agencies has already begun, and will continue as the project moves toward implementation. Fire 
and Life Safety requirements included in the design of CHSRP include egress strategies for passengers and employees, access 
strategies for emergency responders, and the risk-based installation of fire and life safety infrastructure such as ventilation 
and fire suppression systems, lighting, walkways, and communications. 
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VOLUME V: RESPONSE TO COMMENTS 



SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 


FB-Response-SO-Ol: Acquisitions, Displacements, and Relocations 


Commenters expressed concern 
over the alternatives impacting 
their residence or business and 
what would occur when the 
property is acquired by the 
Authority. A few commenters were 
concerned with how property 
acquisition would occur related to 
the recent downturn in the 
housing market. Other 
commenters were concerned with 
the impacts on their residence 
located within a mobile home 
park. 


The Authority has worked closely with government agencies, businesses, and individuals to refine the design of alternatives to 
avoid or further minimize impacts, including property acquisitions, to the maximum extent possible in light of the performance 
criteria for the high-speed train. This refinement process will continue throughout final design for the selected alternative. 


The Authority will acquire the land of property owners whose land is directly affected by the project in accordance with the 
Uniform Relocation Assistance and Real Property Acquisition Policies Act of 1970, as amended (42 U.S.C. sec. 4601 et seq.) 
(Uniform Act) and Implementing Regulations (49 C.F.R. Part 24). The Uniform Act establishes minimum standards for 
treatment and compensation of individuals whose real property is acquired for a federally funded project. For all acquisition of 
real property, the Uniform Act requirements include the following: 


Appraisal of the property before negotiation begins; 

An invitation to the property owner to be present for the appraisal; 


• A written offer of just compensation and a summary of what is being acquired; 

• Payment for property before taking possession of it; 

• An offer to acquire uneconomic remnants; and 

• Reimbursement for expenses resulting from the transfer of title. 

The Authority will negotiate on a case-by-case basis with property owners whose land would be impacted by the HST System. 
Land will be acquired by the Authority at fair market value, as determined by the process described above. The Authority also 
has the power of eminent domain, allowing it to condemn the property of unwilling sellers, with payment of just 
compensation (i.e., fair market value) to the property owner. Eminent domain would be viewed as a last resort used to 
acquire the land for the public purpose of developing the statewide HST System. Information on the eminent domain process 
is available on the Authority's website, please see, Your Property, Your High-Speed Rail Project (Authority 2013). 

Just compensation is an amount paid to a property owner for property acquired for public purposes that is not less than the 
fair market value of the property acquired, including damages or benefits to the remaining property. Compensation would 
include any measurable loss in value to the remaining property as a result of a partial acquisition. 

The Uniform Act also ensures relocation assistance is provided to displaced persons to reduce the emotional and financial 
impact of displacement. When residential property is acquired, the Uniform Act's relocation assistance requirements include: 

• Relocation advisory assistance for displaced tenants and owner-occupants; 

• A minimum 90-day written notice to vacate before requiring possession; 

• Reimbursement of moving expenses; and 



CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 35-122 













CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 



SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 


FB-Response-SO-Ol: Acquisitions, Displacements, and Relocations 


• Payment for the added cost of renting or purchasing comparable replacement housing. 

When displacement results from the acquisition of non-residential properties, such as businesses and farms, the Uniform 
Act's provisions for relocation assistance include: 

• Relocation advisory services; 

• A minimum 90-day written notice to vacate before taking possession; 

• Reimbursement for moving and reestablishment expenses. 

The California Relocation Assistance Act (CRAA) essentially mirrors the Uniform Act and also ensures consistent and fair 
treatment of owners, expedited acquisition of property by agreement to avoid litigation, and promotion of confidence in the 
public land acquisitions process. However, if there is federal funding on the project, as here, the Uniform Act takes 
precedence. 

A property owner may also claim a loss of business goodwill under California Code of Civil Procedure 1263.510 et seq. 

Goodwill is defined as the benefits that accrue to a business because of its location; reputation for dependability, skill or 
quality; and any other circumstances resulting in probable retention of old or acquisition of new patronage. Loss of Goodwill is 
paid as an acquisition expense, but some of the items considered in calculating loss of goodwill may also be covered as a 
relocation expense. 

In addition, owners who believe they have suffered a loss of property value as a result of the project may file a claim with the 
State of California's Government Claims Board. More information about that claims process may be obtained online at: 
www.vcqcb.ca.gov/claims . In general, anyone who wishes to file a lawsuit against the State or its employees for damages 
must first pursue an administrative remedy through the Government Claims Program (GCP) by filing a claim. 

Consistent with the requirements of the Uniform Act and CRAA, the Authority is committed to working closely and proactively 
with residents and businesses to help them plan ahead for relocation, find new homes or sites, and solve problems related to 
the acquisitions. While relocation assistance would mitigate the displacement, relocation could still represent an inconvenience 
or hardship to some property owners. 

The Authority's relocation assistance and advisory services would include, but not be limited to, measures, facilities, or 
services that may be necessary or appropriate to determine the relocation needs and preferences of each household, 
business, farm, and nonprofit organization to be displaced. The Authority would provide current information on the 
availability, purchase prices, and rental costs of comparable replacement dwellings. Other benefits and compensation may 
include payment of residential moving expenses and replacement housing payments, nonresidential moving expenses, and 
reestablishment expenses. The Authority's relocation assistance documents in Appendix 3.12-A outline compensation and 
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Comment Summary 

Response 

SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 

FB-Response-SO-Ol: Acquisitions, Displacements, and Relocations 


acquisition procedures in detail. For any properties acquired for the project, including any community facilities identified in 

Final EIR/EIS Section 3.12.8, Environmental Consequences: Socioeconomics and Communities, the Authority would comply 
with appropriate provisions of the federal Uniform Relocation Act. Property owners whose entire or partial property would be 
acquired by the Authority would receive just compensation for their land and improvements. Under the Uniform Act 
requirements, eligible mobile home owners will be provided relocation benefits and just compensation if the mobile home is 
purchased by the Authority. If the mobile home is not purchased and would be moved, the Authority would provide 
compensation for moving and relocation expenses for the mobile home. Mobile home occupants (regardless of whether or not 
they are the owner) may be eligible for payment to move their personal property and a replacement housing payment. 

The Authority will consider the effects of severance on each individual property during the valuation, acquisition, and 
compensation process. The Authority is committed to working with agricultural property owners to address property 
acquisitions that result in the division of farmlands and related restriction of access at the individual farm level. Typically, 
these remnant agricultural lands would be located between road rights-of-way or adjoining parcels and the HST 
alignment. Parcel-specific analysis of severed parcels will take place during the appraisal process that will occur before 
property acquisition. If the property adjoining the severed property is considered part of the "larger parcel" (i.e., same use, 
same owner and contiguous) then impacts to the remaining parcel would be considered in the appraisal valuation. There may 
also be other considerations to be determined on a case-by-case basis, please refer to FB-Response-AG-03. 

The EIR/EIS estimates that small remnant parcels rendered uneconomic for farming operations would result from HST right- 
of-way acquisition in some areas. The determination of any loss in value of the remainder property would include lost revenue 
and would take into consideration factors such as added cost of operation and/or reduced productivity of the remaining land. 
The Authority will minimize the amount of noneconomic remnant parcels that remain in State ownership through its Farmland 
Consolidation Program, which it established in May 2012. The goal of the program is to provide for continued agricultural use 
on the maximum feasible amount of remnant parcels that otherwise may not be economical to farm (see Section 3.14.6, 

Project Design Features). 

In cases where access to individual farms is restricted, the Authority will evaluate with property owners the effectiveness of 
providing access across the right-of-way by creation of overcrossings or undercrossings at reasonable intervals (see Section 
3.12.11, Mitigation Measure SO-MM#4). This would include the design of grade-separated crossings to allow stock and farm 
equipment continued access to bisected land holdings. However, if the cost of such a crossing would exceed the value of the 
affected remainder lands, the Authority would acquire the affected lands or otherwise compensate the farm owner for the loss 
in value rather than provide a crossing. 

Farm owners would be compensated consistent with the Uniform Act to provide full functionality for the remaining agricultural 
operation. Specific opportunities to restore functionality during and after construction will be analyzed on case-by-case basis 
in the valuation process. The appraisal will include temporary and permanent losses of property value. 
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ENVIRONMENTAL JUSTICE 

FB-Response-SO-Ol: Acquisitions, Displacements, and Relocations 


The Authority would compensate farm owners for the value of crops that are lost as a result of the project's disruption to 
farm infrastructure. In scenarios where construction would temporarily displace or interrupt access to farm infrastructure, the 
Authority would compensate property owners for loss of infrastructure and the owner would be able to replace infrastructure 
functionality before project construction begins. In cases where construction would commence before infrastructure can be 
restored, the farm owner would be compensated for the loss of agricultural production resulting from the disruption. 

Additional information about acquisition, compensation, and relocation assistance, and the Uniform Act, is also available in 
Appendix 3.12-A of the EIR/EIS, and on the Authority's website (Authority 2013). 
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Response 

SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 

FB-Response-SO-02: Property Values - HST Project Lower Property Values Due to a Nearby Station or HST 
Alignment that Generates Noise/Visual Impact 

Commenters were concerned with 
the potential for loss of property 
value due to being located in close 
proximity to the HST alignment. 
Comments were received from 
both residential and business 
property owners. 

Studies indicate that residential and commercial property values near transit stations typically increase and are valued higher 
than similar properties not in the vicinity of transit stations due to improved accessibility (both of residents to regional jobs 
and of employers to a larger labor pool). This effect is likely to occur in both downtown Fresno and Bakersfield. Section 3.12.8 
discusses both the potential positive and negative economic impacts, including property value impacts, of the proposed 
project. 

A summary of the findings from a comprehensive literature review on the impacts of rail transit on residential real estate 
values is presented in Table 5-40 of the Community Impact Assessment Technical Report (Authority and FRA 2012c). The 
majority of the studies found that rail transit access had a positive influence on residential property values, with the premium 
for proximity to transit ranging from 2% to 45%. However, properties near a rail line but not close to a station could be 
exposed to the nuisance impacts associated with rail (noise, vibration, visibility, potential for accidents) without enjoying the 
benefits of improved accessibility. In a study of the property value impacts associated with the disamenities of proximity to 
linear features like roadways and railroads, Simons (2006) concluded that there were small negative property value impacts 
(2 or 3%) for residential properties within 750 feet of an active railroad track. Furthermore, it found that this negative impact 
could increase depending on the amount of whistle blowing and the number of train trips. Alternatively, another study that 
examined the residential property value impacts of various rail lines in the United States found a wide variety of results in 
different regions and concluded that home price changes were influenced more by regional housing market conditions than by 
proximity to railroad tracks (Baldwin and Frank 2008). Similar to the residential property findings, the studies summarized in 
Table 5-41 of the Community Impact Assessment Technical Report identified a positive influence on commercial property 
values in the vicinity of transit stations, with premiums ranging from 1% to as much as 167% (Authority and FRA 2012c). 

Several studies have evaluated the broader impacts of high-speed rail projects on growth and development trends of regional 
economies; however, no studies were found that examined the specific question of high-speed rail impacts on real estate 
property values. Successful HST station area development (and related real estate price effects) in countries with HST 
systems were shown to be linked to a number of factors, including robust local economic conditions, strong travel demand, 
and links to other forms of transit (Givoni 2006). It is difficult to extrapolate from studies conducted in the high-density 
urbanized areas of Japan, Korea, and Europe to predict property value effects in American communities that are more 
dispersed. Still, the studies show that the potential exists for the values of residential and commercial properties near HST 
stations to increase as a result of new access to the transportation system and the associated development that can occur 
around station locations. 

Owners who believe they have suffered a loss of property value as a result of the project may file a claim with the State of 
California's Government Claims Program. More information may be obtained online at www.vcgcb.ca.gov/claims/. 
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FB-Responses-SO-03: Business Impacts - Construction/Operation Would Create Too Many Impacts on 
Businesses 


Commenters were concerned with 
the potential for negative impacts 
on businesses during construction 
and operation and the potential 


Project construction requires the acquisition and relocation of a number of businesses. Relocation assistance would be 
provided to businesses as appropriate and it is anticipated that many of the jobs at these businesses would follow the 
relocation. The Authority will acquire the land of property owners whose land is directly affected by the project in accordance 
with the Uniform Relocation Assistance and Real Property Acquisition Policies Act of 1970 (42 U.S.C. sec. 4601 et seq.) 
(Uniform Act) The Uniform Act establishes minimum standards for treatment and compensation of individuals whose real 
property is acquired for a federally funded project. For more information on the Uniform Act, see Appendix 3.12-A of the 
EIR/EIS and FB-Response-SO-Ol. Information about acquisition, compensation, and relocation assistance is also available on 
the Authority's website, please see, Your Property, Your High-Speed Rail Project (Authority 2013). 


for loss of jobs. Some commenters 
noted the potential for business 


impacts in areas not in close 
proximity to a station. 


It is anticipated that many of the jobs at these businesses would be relocated and not lost. Final EIR/EIS Section 3.12.8 
provides information on the property acquisition impacts on businesses. The construction-related impacts to property, and 
mitigation for those impacts, are a factor considered within the environmental review process. Each of the resource chapters 
in the EIR/EIS (Sections 3.2, Transportation; 3.3, Air Quality and Global Climate Change; 3.4, Noise and Vibration; etc.) 
includes a description of the affected environment, the project's construction impacts on that environment, and feasible 
means of reducing or avoiding those impacts. There may be situations where impacts cannot be fully avoided and in these 
situations, measures would be implemented as appropriate and necessary to minimize or mitigate these impacts. For 
example, where noise impacts on sensitive receptors would occur during project construction, temporary sound barriers would 
be installed, nighttime construction activity would be limited, and/or other measures would be implemented. During 
construction, business impacts could include noise, vibration, dust, loss of parking, and traffic congestion in the areas of 
construction activities. Depending on the location of the construction activities and nature of the activities, the impacts on 
businesses would vary. Business-related impacts are more likely to occur near surface construction activities where local 
roadway modifications may temporarily disrupt circulation patterns. Businesses that tend to rely on drive-by traffic to attract 
customers would experience the greatest impacts; however, it is also possible that some of these businesses will experience 
beneficial impacts from construction and operation of the HST. Section 3.12.8 details how the project-related purchases made 
locally at the construction sites will result in increased sales tax revenues for cities and counties in the project area. Unless 
exempted, all transactions for tangible assets related to the project would be subject to sales tax. This includes materials such 
as gasoline, oil, parts and light bulbs that will be purchased locally. Additionally, new or existing businesses in the project area 
that supply goods and services to construction workers (e.g. retail stores, gas stations, banks, restaurants, and service 
companies) could benefit from increased patronage. 

As described in Section 3.12.10, the Authority will develop a relocation mitigation plan, in consultation with affected cities and 
counties, which will minimize the impacts on businesses during construction by providing signage, maintaining access to 
affected businesses through roadway modifications or detours, and by providing an ombudsman to act as a single point of 
contact to address individual questions about the relocation process. In addition, other sections of the EIR/EIS identify 
mitigation measures related to construction period traffic (Section 3.2.7), dust (Section 3.3.7), and noise (Section 3.4.7). 

Operation of the HST may also result in positive business impacts in those areas near stations where growth and transit- 
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oriented development are encouraged, including downtown Fresno and Bakersfield. Sections 3.12.8 and 3.13.5 provide 
additional information on the potential benefits for businesses near stations. For areas without a station, no negative effects 
on local businesses are anticipated because the HST will be grade-separated and access to each business will be preserved. 
Mitigation measures for noise and visual impacts are identified in Sections 3.4.7 and 3.16.7. 
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FB-Response-SO-04: Neighborhood Impacts - HST Project Results in Impacts on Neighborhoods 

Commenters were concerned 
about the impacts on 
neighborhoods in close proximity 
to the HST alignment. Concerns 
included increased noise, bisecting 
the neighborhood, physical 
deterioration, and mitigation to 
address any impacts. There were 
some commenters who were 
concerned about the 
neighborhood impacts including 
noise, parking, and safety because 
of the HST stations. 

The BNSF, Corcoran Bypass, Bakersfield South and Bakersfield Hybrid alternatives would result in significant impacts on 
community interaction or community facilities, as identified in Final EIR/EIS Section 3.12.8. In most areas, the project travels 
along or is adjacent to existing transportation corridors and would not isolate established neighborhoods, but would 
exacerbate division associated with historic linear facilities (e.g., roadways or railway tracks) that divide existing communities.. 
In most areas where the project would diverge from existing rail corridors, it would cross rural agricultural land or open 
space, where for the most part no concentrations of homes, businesses, or community facilities are found. However, the 
project does pass through areas where rural residential developments or small, unincorporated communities are present. 

Also, because of the predominance of agricultural activities in the region, there is a dispersed agricultural community 
consisting of individual or clustered farmsteads on actively farmed land. In most affected communities, some residences 
would have visual impacts resulting from vegetation removal or the presence of the HST structures, and/or changes in the 
roadway system; especially where the alternatives are at-grade. However, these impacts would mostly affect residences 
adjacent to the project elements and would not affect the overall neighborhood quality or social interaction. While the project 
would cause the displacement of specific homes, businesses, and/or community facilities, the Authority is working together 
with the local communities to implement mitigation measures such as SO-MM#l and SO-MM#2, to ensure that these 
displacements or the resulting social and economic consequences of the project alternatives do not lead to any physical 
deterioration within the communities. Refer to Section 3.12.8 for complete information on the potential for physical 
deterioration. The Authority will minimize impacts associated with the division of communities by conducting community 
workshops to fully understand special relocation needs and obtain input from neighborhood residents to identify project 
design and use options that could strengthen community cohesion (see Section 3.12.11 SO-MM#l and SO-MM#2). The 
project also requires the acquisition of community facilities, and the Authority will consult with these respective parties to 
reconfigure land use and buildings and/or relocate facilities prior to building demolition to ensure that the communities served 
continue to have access to these services, as specified in SO-MM#3 in Section 3.12.11. After mitigation, impacts on these 
neighborhoods are expected to be minimal. 

Around the urban HST stations, the uses are predominantly commercial and industrial; however, there are residential uses in 
close proximity which could be affected by station activities. On-street parking management in neighborhoods or business 
districts adjacent to stations would be the responsibility of the city with jurisdiction where the station lies. Parking demand is 
expected to grow over time. At the same time, development around the stations, such as TODs, as well as future expansion 
of local transit links at multi-modal stations, may reduce actual demand. Section 2.5 explains how the Authority would have a 
flexible approach to providing the necessary access to stations, including potential parking facilities. Refer to Sections 3.2, 
Transportation; 3.3, Air Quality and Global Climate Change; 3.4, Noise and Vibration; and 3.11, Safety and Security for 
additional information on potential impacts in the station area and mitigation measures to reduce or avoid the impacts. 

The construction-related impacts to property, and mitigation for those impacts, is a factor considered within the 
environmental review process. Not all construction impacts can be fully avoided. In these situations, measures will be 
implemented as appropriate and necessary to minimize or mitigate these impacts. For example, where noise impacts on 
sensitive receptors would occur during project construction, temporary sound barriers will be installed, nighttime construction 
activity will be limited, and/or other measures will be implemented. During construction, neighborhoods could experience 
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impacts related to noise, dust, and traffic congestion. Depending on the location of construction activities, impacts on the 
neighborhoods would vary, as would the amount of time. Each of the resource chapters in the EIR/EIS (refer to Sections 3.2 
Transportation; 3.3 Air Quality and Global Climate Change; 3.4 Noise and Vibration; etc.) includes a description of the 
affected environment, the project's construction impacts on that environment, and feasible means of reducing or avoiding 
those impacts. Measures will be implemented to address these impacts are identified in Section 3.12.11. Refer to Section 2.8 
in Chapter 2, Alternatives, for information on project construction activities. 


Comment Summary 


SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 


Response 


FB-Response-SO-05: Loss of Property and Sales Tax Revenues 


Commenters were concerned over 
effect the loss of property and 
sales tax revenues would have on 
local governments. 

Commenters were concerned 
about the potential impacts on 
school districts particularly the 
loss of students due to property 
acquisitions and the impact this 
would have on school district 
funding. 

Several commenters were 
concerned that road closures 
would require substantially longer 
bus routes, requiring funding to 
purchase additional school buses 
and pay additional drivers. 


As detailed in Final EIR/EIS Section 3.12.8 and Section 5.4.4.2 of the Community Impact Assessment Technical Report, a 
short-term reduction in property tax revenues may occur as a result of property acquisition that removes parcels from county 
tax rolls. However, the percentage of total county tax revenues that would be lost as a result of project displacements is small 
and the overall economic impact would not be perceptible to community residents. 

Property tax revenues are likely to decrease whether or not the residential property or business owner relocates within the 
same jurisdiction. This is because the project would result in a net decrease in the number of properties on the pertinent 
County's tax roll. The property tax is collected by the County Tax Assessor and distributed to the county, its cities, schools, 
and other special districts. Accordingly, any revenue reductions would affect cities, counties, and other special districts that 
rely on property taxes (the limited effect on schools is described below in the School District - Funding and Access discussion). 

Property taxes are "general taxes" that accrue to the general fund of the pertinent city, county, or special district. As such, 
they can be used for any expenditure of the jurisdiction. There is no simple replacement for property taxes. For example, 
impact fees are limited to capital improvements, can only be collected once (as opposed to yearly property tax assessments), 
and cannot be used to fund operations and maintenance. Special assessments can be imposed only upon approval of the 
voters and are limited to financing only the special benefit received by each property being assessed. Special taxes are limited 
to financing some specific expenditure and are not available for general revenue purposes. 

Property owners displaced by governmental acquisition or eminent domain proceedings are granted property tax relief, 
allowing them to retain the assessed valuation of the property from which they were displaced (see Revenue and Taxation 
Code 68). Residential property taxes are limited by Proposition 13 (1978) to 1% of the property's assessed value at the time 
of purchase (subject to minor annual increases). For property owners buying a new property with their proceeds from 
acquisition or eminent domain, the adjusted base year value of the property that they acquire would be the lower of the fair 
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market value of the property acquired or the value that is the sum of the following: 

(a) The adjusted base year value of the property from which the person was displaced. 

(b) The amount, if any, by which the full cash value of the property acquired exceeds 120% of the amount received by the 
person for the property from which the person was displaced. 

Thus, only in limited circumstances would the displaced property owners be subject to a larger property tax obligation than on 
their original property. 

Along the BNSF Alternative, displacement of residences, businesses, and agricultural lands would result in estimated annual 
losses of approximately $2.3 million in property tax revenue to the county and city budgets in the region. This estimated 
amount represents approximately 0.4% of the total fiscal year 2009-2010 combined property tax revenue of the counties and 
cities in the study area. The highest annual dollar-value losses would occur in Kern County ($1.4 million), followed by Fresno, 
Kings, and Tulare counties at $450,000; $435,992; and $37,000 in losses, respectively. Property tax losses would be balanced 
over the long run by the increased property tax revenues associated with the intensification of land uses (and increases in 
property values) resulting from the project. 

The potential for short-term reductions in sales tax revenues is discussed in Section 3.12.8. This would occur as a result of 
property acquisition that requires the relocation of businesses. In most cases, the reduction in sales tax revenues would be 
temporary. The relocation assistance to be provided by the Authority, including assistance in finding replacement properties, 
moving expenses, and obtaining permits, will ensure that affected businesses would continue to generate sales taxes in their 
new locations. In some instances, the sales tax revenue loss would be permanent. Permanent losses would occur where a 
business decides not to re-establish itself, or where it re-establishes outside the original city or county. Sales tax revenues are 
assigned to the city or county in which the sales tax is generated. As a result, if a business relocates outside the jurisdiction in 
which it is currently located, the sales tax revenue would then go to the city or county to which the business has re-located. 
That city or county would see an increase in sales tax revenues from this change. Additionally, the expected gain in sales tax 
revenue from project spending is greater than the expected loss from business relocation. Construction- and operation-related 
sales tax gains are discussed in Section 3.12.8 and Section 5.4.6 of the Community Impact Assessment Technical Report. The 
impacted cities and counties will have considerable additional revenues as a result of local spending on materials and services 
related to construction and operation of the HST. 

In the cities of Fresno and Bakersfield, station area development is expected to increase economic vitality in the downtown 
areas. There, the sales and property tax revenue losses would be counterbalanced by long-term increases in property value 
related to new commercial, residential, and mixed-use development in the station areas, as well as long-term increases in 
sales tax revenues from new commercial growth in the station areas. These increases would be dependent upon the type and 
rate of development in the areas around the stations. 
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School District - Funding and Access 

Another important fiscal issue for communities is the potential effect the project will have on school district funding. High 
concentrations of residential displacements as a result of project construction have the potential to relocate large numbers of 
school-age residents. Section 3.12.8 provides information on the residential displacements under each of the alternatives. 
California public schools receive funding based on student attendance, so the relocation of substantial numbers of students 
would lead to an impact on overall school district funding. Section 3.12.8 also provides information indicating that, based on 
an examination of available properties, there is suitable vacant residential property within the current vicinity of all residential 
relocations. Therefore, no long-term effect on school district attendance and related per-pupil funding is expected to 
occur. The details of this analysis and complete results by school district can be found in Appendix 3.12-B, Effects on School 
District Funding and Transportation Routes. 

Private property that is acquired by the Authority for the project would be removed from the local property tax rolls. This 
would result in a net reduction of local property tax revenues available to school districts. However, this does not mean that 
the school districts 'per-pupil revenue would decrease. As described in the Public Policy Institute of California's Funding 
California Schools: The Revenue Limit System: 

"Under [state] revenue limits each district has a base revenue limit, a dollar amount per pupil. A district's revenue limit 
entitlement is its base revenue limit multiplied by the number of students attending its schools. The number of students is 
measured by the district's average daily attendance (ADA). The revenue limit entitlement is funded by local property taxes 
and state aid. A percentage of the property tax revenue generated by real property located within a district is assigned to the 
district; state aid makes up the difference between a district's entitlement and its property tax revenue." (Public Policy 

Institute of California 2010). 

Vehicle/School Bus Routes 

As discussed in Section 3.2, roadway overpasses would be provided approximately every 2 miles, resulting in no more than 1 
mile of out-of-direction travel for vehicles, including school buses, to cross the HST tracks. In many locations in the Fresno to 
Bakersfield Section, roadway overpasses would be provided more frequently, approximately every mile or less, because of the 
existing roadway infrastructure. While school bus routes are not specifically analyzed in the EIR/EIS, the frequency of 
roadway overpasses would minimize rerouting and limit out-of-direction travel to approximately one-half mile in nearly all 
locations in the project area. Also see FB-Response-TR-01 and Appendix 2-A of the EIR/EIS for a list of the roadway 
modifications. 
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FB-Response-S0-06: Impacts on East Bakersfield 

Commenters were concerned that 
the Draft EIR/EIS did not address 
the potential impacts to 
businesses and residents of East 
Bakersfield, east of the proposed 
Bakersfield stations. Commenters 
were also concerned that selection 
of the site of the Bakersfield 
station would also select the route 
through East Bakersfield without 
full disclosure of the potential 
impacts of the chosen route. 

The effects on businesses and residents in East Bakersfield were discussed in the Draft EIR/EIS released for public review in 
August 2011. Following the publication of the Draft EIR/EIS, the environmental impact analysis study area was expanded to 
include East Bakersfield and the RDEIR/SDEIS was updated to discuss the project's effects on East Bakersfield in all of the 
individual impact sections (i.e., Sections 3.2 Transportation; 3.3 Air Quality and Global Climate Change; 3.4 Noise and 

Vibration, etc.). The study area for impacts on East Bakersfield extends from the alternative station locations in downtown 
Bakersfield to Oswell Street, where the three alternative alignments (i.e., BNSF, Bakersfield South, and Bakersfield Hybrid) 
converge. This ensures that, regardless of the station site that is selected, the potential impacts of the BNSF, Bakersfield 

South, and Bakersfield Hybrid alternatives east of the station are disclosed, and to the extent possible, avoided or mitigated. 

Comment Summary 

Response 

SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 

FB-Response-S0-07: Environmental Justice/Outreach 

Commenters were concerned 
about the impacts to the 
environmental justice populations 
that were not addressed in the 
EIR/EIS and that there was no 
mitigation related to 
environmental justice. 

Commenters also noted that not 
enough outreach to environmental 
justice populations was 
conducted. 

Executive Order (EO) 12898 requires federal agencies to address, to the greatest extent practicable and permitted by law, the 
potentially disproportionately high and adverse human health and environmental impact of their programs, policies, and 
activities on minority and low-income populations. As described in Section 3.12.9, which addresses EO 12898 and 
environmental justice, the HST Project is anticipated to result in disproportionately high and adverse impacts on minority and 
low income populations. As detailed in Table 3.12-17, the project will result in disproportionately high and adverse effects on 
minority and low-income populations as a result of operational noise and vibration, residential and community facility 
displacement, land use, parks and recreation, and aesthetics and visual resource impacts. Section 3.12.10 provides design 
measures to reduce impacts of the project on minority and low-income populations by requiring implementation of a 
construction management plan to address community impacts during construction by ensuring property access in maintained 
for local residences and businesses. The construction management plan will also implement traffic controls and consult with 
local transit providers to maintain route access for local transit and emergency service providers. Section 3.12.10 also 
describes that the Authority will implement a relocation mitigation plan, in consultation with affected cities and communities, 
to provide a high level of individualized assistance to all displaced persons. This will include helping affected property owners, 
tenants, or other residents apply for funding, loans, grants, and federal aid and research demographically similar areas for 
relocation. 
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Section 3.12.11 identifies mitigation measures: SO-MM#l, SO-MM#2, and SO-MM#3 implementing measures to reduce 
impacts associated with division of residential neighborhoods, existing communities, and the relocation of important 
community facilities, respectively; SO-MM#6 continuing outreach to environmental justice communities to obtain resident 
feedback on potential impacts and mitigation measures. The input provided from these communities will be used to refine the 
alternatives during ongoing design efforts. In addition, the Authority will develop special recruitment, training, and job set- 
aside programs so that minority and low-income populations can benefit from jobs created by the project. In addition to these 
measures, implementation of the mitigation measures proposed in other sections of the EIR/EIS would minimize the project 
impacts to minority and low-income populations. 

In order to understand the potential impacts and develop the appropriate mitigation, there has been an extensive public and 
agency outreach program to provide opportunities for public involvement throughout the EIR/EIS process. Environmental 
justice-related meetings were held with local officials; public, local and regional organization; government agencies; as well as 
with representatives from affected communities. The Authority's outreach efforts are ongoing, and outreach to minority and 
low-income populations will continue throughout the HST Project to ensure that these communities have the opportunity to 
comment on the project as described in SO-MM#6 in Section 3.12.12. Chapter 8, Public and Agency Involvement, includes 
detailed information on the numerous opportunities for participation available that have occurred starting with the scoping 
meetings held in 2009. Other opportunities include city council meetings, technical working groups (composed of senior staff 
from county and city departments, agricultural commissioners, redevelopment agencies, and economic development 
agencies), public information meetings, and opportunities to comment during the public hearings as part of the Draft EIR/EIS 
and Revised DEIR/Supplemental DEIS process. The purpose of these efforts was to gain the input of minority and low-income 
populations regarding the project and to obtain their comments as part of the public record, and so the analyses and 
conclusions in this EIR/EIS accurately reflect the setting and potential impacts of the project in those communities. 

To help the public, including minority and low-income populations, access and better understand the contents of the EIR/EIS, 
and solicit feedback, environmental justice-specific outreach efforts include providing meeting notices to environmental justice 
interest groups, listing advertisements in Spanish-language newspapers, posting meeting notices (in English and Spanish) at 
community facilities that serve low-income and minority populations, providing a telephone number to call for information in 
Spanish, Hmong, and Tagalog, and providing Spanish interpreters and informational materials at public hearings and 
meetings. Meeting materials provided contact information for those with special needs, allowing them to make necessary 
arrangements. Public meetings were typically from 3:00 PM to 7:00 PM or from 4:00 PM to 8:00 PM. People working more 
than one job and in-between work shifts were likely able to attend during these 4-hour meeting windows. The Authority has 
also contacted groups with interest in environmental and economic social justice issues, including the Mercado Latino 
Tianguis, Wasco Housing Authority, CA Rural Legal Assistance, Fresno Rescue Mission, California State University Fresno 
Economic and Community Development, and the Center for Race, Poverty, and Environment, among others. In addition, there 
have been a number of meetings with organizations (i.e., Central California Hispanic Chamber of Commerce, Kern Hispanic 
Chamber of Commerce, and the Kern County Black Chamber, Kern County Minority Contractors Association) and businesses in 
the project area to discuss the project and the alternatives, and ways to best reach the communities they serve. 
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In March 2012 the High-Speed Rail Authority Board adopted a Title VI Program, in May 2012 the Board adopted a Limited 
English Proficiency (LEP) Policy, and in August 2012 the Board adopted Environmental Justice (EJ) guidance. The adoption of 
these policies formalized the Authority's long-standing efforts to ensure that no person in the state of California is excluded 
from participation in, nor denied the benefits of, its programs, activities, and services on the basis of race, color, national 
origin, age, sex, or disability as afforded by Title VI of the Civil Rights Act of 1964 and related statutes. As discussed in FB- 
Response-GENERAL-27, while the formalized LEP and Environmental Justice Policies were not published until after the EIR/EIS 
process was already begun, the Authority and FRA fully analyzed the potential adverse effects to environmental justice 
communities as required by law. The Authority, as a federal grant recipient, is required by FRA as a condition of receiving 
financial assistance to conform to Title VI and EO 12898 and related laws. As permitted and authorized by Title VI, the 
Authority will administer a Title VI, LEP, and EJ Program in accordance with the spirit and intent of the non-discrimination 
laws and regulations. The Authority's sub-recipients and contractors are required to prevent discrimination and ensure non¬ 
discrimination in all of their programs, activities, and services. 

The LEP Policy articulates the Authority's policy to communicate effectively, with respect, and to provide meaningful access to 
limited English proficient (LEP) individuals to all the Authority's programs, services, and activities. Consistent with the 
Authority's LEP policy, the Authority has provided free language assistance services to LEP individuals encountered during 
public outreach or whenever requested by LEP individuals. As described above, language assistance has been provided 
through a variety of methods, including staff interpreters, translation and interpreter service contracts, and formal 
arrangements with local organizations providing interpretation or translation services or telephonic interpreter services. 

The EJ guidance articulates the Authority's position that fair treatment of people of all races, cultures, and income, is 
incorporated into all of the Authority's programs, policies and activities, and in particular during the development and 
evaluation of the environmental documents (under CEQA/NEPA). The EJ guidance seeks to both evaluate and mitigate 
disproportionately high and adverse impacts, particularly on minority and low-income populations that may occur as part of 
the Authority's activities and business. 

In accordance with EO 12898, offsetting benefits associated with the project were considered in the environmental justice 
analysis, as described in Section 3.12.9, that evaluated the potential for disproportionately high and adverse effects on 
minority and low-income populations. The HST project would provide benefits to populations throughout the region and the 
state, including minority and low-income populations. These benefits include improved mobility within the region, improved 
traffic conditions on freeways, improvements in regional air quality, and in long-term economic benefits to the region, 
including employment opportunities during project construction and operation. To ensure these employment opportunities 
benefit minority and low-income populations, the Authority has adopted a Community Benefits Policy to support employment 
of individuals who reside in disadvantaged areas and those designated as disadvantaged workers, including veterans returning 
from military service. It helps to remove potential barriers to small businesses, disadvantaged business enterprises, disabled 
veteran business enterprises, women-owned businesses, and microbusinesses that want to participate in building the HST 
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System. 


Additionally, HST station construction and station area improvements in the downtown areas of Fresno and Bakersfield would 
benefit the local minority and low-income populations. The stations would provide interregional connectivity with other 
metropolitan centers and induce residential and commercial infill development. As described in Section 3.12.10, Project Design 
Features, the Authority's Urban Design Guidelines include a commitment by the Authority to work closely with communities 
where a station would be constructed to develop context-sensitive designs that enhance the public benefits of HST station 
development so that they meet the needs of the local communities, including more affordable housing and job opportunities. 
Through the process of providing Station Area Planning funding, the Authority will work collaboratively with local governments 
to plan intensified development around the stations while promoting social equity. 


More information about the Authority's Title VI Policies can be found at their website: 

http://www.hsr.ca.gov/Programs/title_VI_program.html. The Authority has assembled a Title VI Project Team with a 
Coordinator and Technical and Policy Consultants who can be contacted at: (916) 324-1541 or titlevicoordinator@hsr.ca.gov. 


Comment Summary 


SOCIOECONOMICS, 
COMMUNITIES, AND 
ENVIRONMENTAL JUSTICE 


Response 


FB-Response-SO-08: Effects on Bakersfield High School 


Commenters were concerned that 
the BNSF Alternative would 
adversely affect the social 
integrity of Bakersfield High 
School. 


As discussed in Final EIR/EIS Section 3.12.8, the BNSF Alternative would displace the Industrial Arts building on the 
Bakersfield High School campus. Depending on where and how it is replaced, this physical change could result in a social 
impact (as those alumni and community members who are emotionally attached to the high school's history and role in the 
community perceive a substantial void in the long-intact campus). 

The Bakersfield South Alternative would parallel the BNSF Railway line north of the existing rail yard that lies east of SR 99, 
avoiding the impacts on Bakersfield High School associated with the BNSF Alternative. The same would be true of the 
Bakersfield Hybrid Alternative, which by design similarly avoids crossing the campus. 

Mitigation Measure SO-MM#3: Implement measures to reduce impacts associated with the relocation of important facilities, 
provides that if the BNSF Alternative is selected through Bakersfield, the Authority will consult with the school district on a 
replacement for the Industrial Arts building in accordance with California Department of Education policies, and a replacement 
structure will be in place before the existing Industrial Arts building is removed. 

Harvey Auditorium (Property No. 48), the only building on the Bakersfield High School campus that is eligible for the NRHP, is 
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right across the street from the BNSF Alternative Alignment and within approximately 125 feet of the elevated track structure. 
The auditorium is about 200 feet east of the traction station, which would be located on the north side of the elevated tracks. 
The traction station construction, therefore, would not cause an adverse effect on the auditorium. The construction of the 

BNSF Alternative Alignment would have an indirect adverse effect because it would alter the setting of the auditorium through 
the demolition of buildings just north, northeast, and northwest of the auditorium, which would diminish the integrity of its 
setting, association, and feeling. The construction of the BNSF Alternative Alignment would also have an indirect adverse 
effect through the introduction of a large-scale (50 to 70 feet tall), elevated rail line across the street from the auditorium. 

This construction diminishes the historic design, setting, association, and feeling of this building, and would diminish its 
historic integrity. 
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FB-Response-LU-01: Regional Growth/Land Use - Urban Sprawl 

Commenters were concerned 
about the potential for sprawl that 
would be induced with the HST 
Project and recommended that 
the DEIR/EIS include a second 
analysis of sprawl based on 
different assumptions for growth 
and land use patterns. 

As described in EIR/EIS Section 3.12.8, Socioeconomics, Communities, and Environmental Justice, the existing railways were 
the primary reason for growth in this region of California. Although at that time growth was focused around the railway 
stations, most of the railroad stations in the study area are no longer used for passenger service and the areas adjacent to 
the railways in the urban areas are now associated with industrial and commercial development. 

As discussed in Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Fresno and Bakersfield HST 
stations could potentially increase land use densities and TOD in Downtown Fresno and Bakersfield. The City of Fresno is in 
the process of updating plans that will specifically address higher development density (including medium- and high-density 
mixed-use consisting of multifamily residential, commercial, and office development) in the HST station area, which will result 
in beneficial effects for the city. Fresno has begun to define land use opportunities for TOD planning by using land use overlay 
zones and by identifying supporting services for transit passengers (i.e., restaurants and retail). The Bakersfield Station would 
be located in an area subject to revitalization efforts. Similar to Fresno, the adoption of goals and polices in Bakersfield related 
to the HST station would provide additional incentives for infill development to encourage the higher densities that would help 
to protect agricultural lands in the area. In general, the HST station would be consistent with the plans and policies for 
Downtown Fresno and Bakersfield redevelopment and would not create sprawl. 

Because the Kings/Tulare Regional Station would be located outside of a city center, growth is not desirable. As discussed in 
Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional-East and Kings/Tulare 
Regional Station-West alternatives could stimulate transportation-oriented commercial development in areas presently used 
for agriculture. Zoning for some of the land adjacent to these two station sites is compatible with commercial development. 
However, for this to occur, the City of Hanford would have to annex this unincorporated land and expand existing sewer and 
water infrastructure, particularly for the Kings/Tulare Regional Station-East Alternative. This development is not currently 
planned by Hanford, but is within the City's Sphere of Influence for future growth. Lands within the City's Sphere of Influence 
clearly coincide with areas planned for urban growth and new development within these spheres would require annexation to 
the nearest municipal service providing entity to prevent urban sprawl and duplication of public services. Conversion of this 
land would substantially change the intensity and pattern of land uses, and have a growth-inducing impact on adjacent land 
uses, although growth is anticipated in existing land use policies. 

As discussed in Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional 
Station-East Alternative would convert about 22 acres of land currently used for agriculture into a transportation use in 
unincorporated Kings County. Although this land is designated as Light Industrial in the Kings County General Plan and Zoning 
Ordinance, this change would convert agricultural land, and result in development pressure on adjacent lands designated for 
agriculture. The Authority would work with the City of Hanford and Kings County to discourage growth in the vicinity of the 
station by restricting onsite parking, encouraging transit to the station from downtown Hanford, Visalia, and Tulare, and 
purchasing agricultural conservation easements from willing sellers of adjacent agricultural lands. However, it is likely that the 
location of the station at this site would attract at least transportation-oriented commercial development. As discussed in 

Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional Station-West 

Alternative would convert about 44 acres of agricultural, residential, and industrial land uses to a transportation use. Like the 
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Kings/Tulare Regional Station-East Alternative, the Authority would work with the City of Hanford and Kings County to 
discourage growth in the vicinity of the Kings/Tulare Regional Station-West, but it is likely that at least transportation-oriented 
commercial development would take place in the vicinity of the station. Although the City of Hanford is directing growth on its 
western edge, future commercial development is envisioned closer to SR 198 than the Kings/Tulare Regional Station-West 
Alternative, and plans and policies for land use in the vicinity of the station site continue to be largely focused on agricultural 
uses. Therefore, the presence of either the Kings/Tulare Regional Station-East or West Alternative is likely to result in some 
unplanned changes in the use of existing adjacent land. 

The EIR/EIS provides a reasonable growth scenario based on the research and projections of a firm (Cambridge Systematics, 
Inc.) that specializes in such work. These growth scenarios were prepared by defining transportation investments, estimating 
transportation benefits, and estimating direct economic impacts that would be generated from the transportation benefits of 
each of the HST alternatives. Total regional economic impacts and land use consumption were estimated from the economic 
impacts. 

While neither the Authority nor local government entities can directly control future growth within the region or guarantee the 
absolute accuracy of growth projections, the HST project will indirectly change the real estate market by providing an 
economic driver for revitalization and new investment in areas near the urban stations. 


Comment Summary 

Response 

STATION PLANNING, LAND 
USE, AND DEVELOPMENT 

FB-Response-LU-02: Land Use - Conversion/Consistency 

Commenters expressed concern 
that the area to be converted was 
larger than indicated. Commenters 
were also concerned about land 
use adjacent to the HST alignment 
and the potential for changes in 
the use. 

The HST Project would convert only the amount of land required for a transportation related use for the alignment and other 
components of the HST System. The land use conversion would not extend beyond the construction footprint, which is 
generally no more than 120 feet in width where at-grade and 60 feet in width where elevated. Additional land would be 
required at overcrossings, access roads to HST facilities, and for the HMF. The footprint includes all permanent and temporary 
uses of land that would be required for construction and operation of the HST and represents a conservative estimate. The 
land use impacts related to conversion to a transportation related use do not extend beyond these boundaries. Therefore, the 
acreage of actual land converted to a transportation use was estimated under what was considered a worst case scenario and 
would be less than was analyzed in the EIR/EIS. 


Regarding impacts to agricultural lands, there would be remnant agricultural parcels within the footprint that are not needed 
once construction is complete. For agricultural areas where right-of-way acquisition will result in remnant parcels, the 

Authority has established and is in the process of implementing a farmland consolidation program to sell remnant parcels to 
neighboring landowners for consolidation with adjacent farmland properties. On request, the program will assist the owners of 
remnant parcels in selling those remnants to adjacent landowners. A Settlement Agreement signed by the Authority specifies 
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the methodology for estimating impacts to agricultural lands and specific mitigation measures. Refer to Section 3.14.6 of the 
EIR/EIS for additional information regarding the farmland consolidation program and impacts to agricultural lands. 

Local jurisdictions, and not the Authority, regulate local land use. Section 3.13.2.4 and Appendix 3.13-A provide information 
on the local jurisdictions' land use plans and the HST project's consistency with their goals and policies at the time of the 
analysis. 

As discussed in Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional 
Station-East Alternative would convert about 22 acres of land currently used for agriculture into a transportation use in 
unincorporated Kings County. Although the Authority would work with the City of Hanford and Kings County to discourage 
growth in the vicinity of the station by restricting onsite parking, encouraging transit to the station from downtown Hanford, 
Visalia, and Tulare, and purchasing agricultural conservation easements from willing sellers of adjacent agricultural lands, it is 
likely that the location of the station at this site would attract at least transportation-oriented commercial development. This 
would be incompatible with current surrounding land uses. While current zoning allows for industrial uses of some of the land 
adjoining the Kings/Tulare Regional Station-East Alternative, most of the area continues to be zoned for agriculture and is in 
agricultural use. In addition, current plans and policies of the City of Hanford call for development to the west of the city and 
not to the east. This is partially due to the lack of sewer conveyance facilities on the eastern edge of Hanford and the expense 
of extending this infrastructure out to the potential station site. The Kings/Tulare Regional Station-East Alternative would 
change the pattern and intensity of the use of the land and would be incompatible with adjacent land uses. The presence of 
the station is likely to result in some unplanned changes in the use of existing adjacent land. 

The Kings/Tulare Regional Station-West Alternative would convert about 44 acres of agricultural, residential, and industrial 
land uses to a transportation use. Like the Kings/Tulare Regional Station-East Alternative, the Authority would work with the 
City of Hanford and Kings County to discourage growth in the vicinity of the Kings/Tulare Regional Station-West, but it is likely 
that at least transportation-oriented commercial development would take place in the vicinity of the station. This would be 
incompatible with current land uses. Although the City of Hanford is directing growth on its western edge, future commercial 
development is envisioned closer to SR 198 than the Kings/Tulare Regional Station-West Alternative, and plans and policies 
for land use in the vicinity of the station site continue to be largely focused on agricultural uses. The Kings/Tulare Regional 
Station-West would change the pattern and intensity of the use of the land and would be incompatible with adjacent land 
uses. Therefore, the presence of the Kings/Tulare Regional Station-West Alternative is likely to result in some unplanned 
changes in the use of existing adjacent land. 

The City of Fresno is currently updating its land use plan to specifically address development in the proposed station area. As 
discussed in Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, in early 2010, the City of Fresno 
initiated preparation of new plans for the Downtown Fresno neighborhoods. A specific plan for the Fulton corridor and for the 
downtown neighborhoods community plan will include information related to a HST station in Fresno and information related 
to attracting and expanding businesses as a result of the project. Therefore, the HST station and related land use changes 
that may occur would be consistent with planning policies for Downtown Fresno. In addition, the City has adopted the City of 
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Fresno Design Guidelines, California High-Speed Train Project (City of Fresno 2012) to provide guidance to the Authority for 
design of the HST facilities in Fresno, including guideways, grade separations, and the station. 

The Bakersfield station would be located adjacent to the Downtown Redevelopment Plan area, which encompasses 
approximately 225 acres. The City of Bakersfield has adopted redevelopment plans for the HST station area in Bakersfield. 

The goals of the Downtown Bakersfield Pioneer Redevelopment Plan are to eliminate and prevent the spread of blight and 
deterioration in Downtown Bakersfield through the demolition or removal of certain buildings, and the rehabilitation and 
improvement of structures by present owners, potential successors, and the Redevelopment Agency (City of Bakersfield 

1972). Similar to Fresno, the adoption of goals and polices in Bakersfield related to the HST station would provide additional 
incentives for infill development in Downtown Bakersfield. Therefore, the HST station and related land use changes that may 
occur would be consistent with planning policies for Downtown Bakersfield. 

Refer to Section 3.13, Station Planning, Land Use, and Development, and Appendix 3.13-A, Land Use Plans, Goals, and 

Policies, for complete information on TOD and for information on the policies and local regulations that are currently in place 
in the station areas. 

During construction, the Authority would lease some land from willing landowners for construction staging areas, laydown 
areas, and other construction-related activities. This land would be restored as close as possible to its pre-construction 
condition and returned to the original landowner once it is no longer needed for construction. Because lands used for 
temporary construction would be acquired from willing landowners and restored to their previous condition at the end of the 
construction period, long-term land uses would not change, adjacent land uses would not change, and there would not be a 
substantial change in the long-term pattern or intensity of land use incompatible with adjacent land uses. 

As stated above, land purchased by the Authority that is not used for HST facilities would be sold following project 
construction. At the discretion of the local cities and counties, land uses allowed on those remnant parcels would remain 
consistent with local zoning governing land uses on the parcels. 

Comment Summary 

Response 

STATION PLANNING, LAND 
USE, AND DEVELOPMENT 

FB-Response-LU-03: Significance of Land Use Impacts 

Commenters expressed concerned 
that the analysis is not specific 
enough regarding impacts to 
existing and planned land uses 
along the route. 

This project EIR/EIS contains significantly more detail about the proposed HST project than was available at the first-tier 
Program EIR/EIS, and the level of analytical detail is adequate for environmental analysis. The designs presented in the 

EIR/EIS are based on preliminary engineering. In larger transportation infrastructure projects, consistent with both CEQA and 
NEPA, the environmental analysis process occurs prior to completion of final design, but is at a sufficient level of detail to 
allow for full disclosure of environmental impacts of the project. Therefore, the EIR/EIS is based on the level of engineering 
and planning necessary to identify potential environmental impacts and to identify the appropriate mitigation measures. 
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For the HST Project, direct land use impacts would occur when the project permanently converts the existing land uses to a 
transportation related use and precludes future planned uses (as identified in the local general plan, specific plan, or zoning 
classification). This impact would reduce the area available within the jurisdictions for those uses. The analysts used 
quantitative analysis and GIS tools to determine direct impacts related to the conversion of land uses to a transportation- 
related use as a result of the required property acquisitions for the project. The HST alternative alignments generally require 
about 60 feet where elevated and 120 feet where at-grade; this is the area that would be permanently converted to a 
transportation related use. The station areas would require additional areas because of the station footprint and associated 
facilities. As described in Section 3.13.5, Station Planning, Land Use, and Development, the conversion to a transportation 
related use represents less than 0.01% of the total area in the four counties. Land uses for the counties and cities were 
generalized into the dominant land use categories (e.g., residential, commercial, and industrial) so that the land use could be 
presented consistently among the areas to the extent possible (see Table 3.13-1). The impact analysis looked at the zoning 
(future use) that would be converted in the various jurisdictions. In addition to the permanent conversion of land use, indirect 
impacts on land use could occur, negatively affecting the nearby existing and future land uses as a result of increases in 
noise, loss of access, and/or visual impacts. The analysts reviewed local plans and zoning to determine indirect impacts. 

Those impacts were analyzed and disclosed in the respective EIR/EIS sections on Transportation, Noise and Vibration, and 
Aesthetics and Visual Resources. Growth inducing impacts were analyzed and disclosed in Section 3.18, Regional Growth. 

For land use impacts under NEPA, impacts were defined as changes in land use. These changes range from those that are 
measurable but not perceptible, and are consistent with applicable plans and policies to those that would result in changes in 
the existing land use patterns of adjacent lands and are not consistent with applicable plans. Similarly, under CEQA, a 
significant impact on land use and development occurs if the following occurs: 

• Conflict with any applicable land use plan, policy, or regulation of an agency with jurisdiction over the project 
(including, but not limited to the general plan, specific plan, local coastal program, or zoning ordinance) adopted for 
the purpose of avoiding or mitigating an environmental effect. 

• Cause a substantial change in pattern or intensity of land use incompatible with adjacent land uses. 

Because the HST Project is a state and federal project, consistency with local plans and policies is not required by law, and 
thus they are not applicable to the HST project. Nonetheless, in order to comply with the principles set out in Proposition 1A, 
the HST Project has been designed to minimize conflicts and to be compatible with future and planned use to the extent 
possible. Accordingly, the analysis includes a review of the goals and policies of the local land use plans, as well as other 
plans. However, because as a State and federal project, HST is not subject to local jurisdictions' local and regional plans, 
potential conflicts are not treated as environmental impacts. 

As described in Section 3.12.8, Socioeconomics, Communities, and Environmental Justice, the existing railways were the 
primary reason for growth in this region of California. Growth was focused around the railway stations. However, most of the 
railroad stations in the study area are no longer used for passenger service and the areas adjacent to the railways in the 
urban areas are now associated with industrial and commercial development. Existing and planned industrial and commercial 
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uses are typically not as sensitive to changes in noise or visual quality; therefore, no significant impacts are expected to these 
uses. Where residences are directly taken, they will be acquired at the fair market value and relocation assistance will be 
provided to owners and residents pursuant to federal and state law. In the rural areas, the adjacent land uses are primarily 
agriculture uses, which would not be significantly affected by noise from the HST trains. Where noise impacts are identified 
for sensitive receptors, such as residential uses, noise mitigation is planned as part of the HST Project. 

With some exceptions, the HST Project would not directly result in significant changes in the pattern or intensity of land use 
(although it will indirectly change the land use market near urban stations by providing an economic driver for revitalization of 
nearby areas). As discussed in Section 3.13, Station Planning, Land Use, and Development, of the EIR/EIS, the Kings/Tulare 
Regional Station sites would change the pattern and intensity of the use of the land and would be incompatible with adjacent 
land uses. The presence of a station at either site would be likely to result in some unplanned changes in the use of existing 
adjacent land. Land directly impacted by the HST Project will be acquired and just compensation provided. Refer to Section 
3.12.2 and Appendix 3.12-A for information on the acquisition and compensation process. The HST Project also includes 
mitigation measures that will reduce impacts on existing uses and future uses related to access, noise, and visual impacts as 
well as impacts on agriculture lands. These measures are presented in the respective EIR/EIS sections, including 

Transportation, Noise and Vibration, Agriculture, and Aesthetics and Visual Resources. Understandably, new development 
influences the context for future development on adjacent properties. As such, the HST may add some limitations to adjacent 
land uses, such as changes in noise, but this would result in affecting site development, not changing the existing land use 
designation or future uses. Refer to Section 3.4.7, Noise and Vibration, under N&V-MM#3: Implement Proposed California 
High-Speed Train Project Noise and Vibration Mitigation Guidelines, for information on the policies regarding noise mitigation. 

Where the HST alignments are in rural areas, access would be maintained to the adjacent properties through overpasses and 
other grade-separated points. Where undeveloped land is zoned for industrial purposes, the HST could preclude the addition 
of an at-grade rail spur on the HST side of the rail line. However, other access points would not be affected and these areas 
can still be serviced by other transportation modes. Therefore, the adjacent future uses would not be indirectly affected by 
the HST and no significant impacts on land use would be anticipated. Additionally, in areas where the alignment is at-grade, 
the HST would not preclude the extension of utility services (i.e., water or sewer) which would need to pass perpendicular to 
and under the HST alignment; and in many locations the existing transportation access is maintained through provision of 
overpasses and it would not preclude future overpasses as necessary. Because services and access would not be precluded, 
no significant impacts would be anticipated. 
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Commenters were concerned 
about the effects of the HST 

Project on future land use plans. 

The CEQA evaluation for the effects on future land use and the change in land use is based upon the existing conditions only. 
The NEPA evaluation is based on a comparison of future land use with and without the project. Where the HST would add 
incrementally to an existing transportation corridor (such as adjacent to the BNSF railroad), the HST would not preclude 
future development. Except where land is being acquired and at the Kings/Tulare Regional Station sites, the HST Project 
would not result in substantial changes in the pattern or intensity of land use, nor, as mitigated, would it be incompatible with 
the adjacent land uses or preclude the ability to develop based on the future uses. Understandably, any new development 
influences the range of development on adjacent property. As such, the HST may add some limitations (i.e., noise, utility 
provision, accessibility, visual access) to adjacent land uses, but this would result in affecting how the site would be 
developed, but would not preclude the development from moving forward. As discussed in Section 3.13, Station Planning, 

Land Use, and Development, of the EIR/EIS, the Kings/Tulare Regional Station-East and Kings/Tulare Regional Station-West 
alternatives could stimulate transportation-oriented commercial development in areas presently used for agriculture. Zoning 
for some of the land adjacent to these two station sites is compatible with commercial development. However, for this to 
occur, the City of Hanford would have to annex this unincorporated land and expand existing sewer and water infrastructure, 
particularly for the Kings/Tulare Regional Station-East Alternative. This development is not currently planned by Hanford, but 
is within the City's Sphere of Influence for future growth. Lands within the City's Sphere of Influence clearly coincide with 
areas planned for urban growth and new development within these spheres would require annexation to the nearest 
municipal service providing entity to prevent urban sprawl and duplication of public services. Conversion of this land would 
substantially change the intensity and pattern of land uses, and have a growth-inducing impact on adjacent land uses, 
although growth is anticipated in existing land use policies. 

Planned development would have a new context in which to adapt their developments if constructing nearby the HST Project, 
but this would not preclude use of the land. Future development may need to include noise walls, just as they might consider 
plantings and walls to divide adjacent areas from agriculture uses to address equipment noise and dust. The HST mitigation 
measures for noise impacts only address existing buildings and not planned future developments; refer to Section 3.4.7 Noise 
and Vibration, under N&V-MM#3: Implement Proposed California High-Speed Train Project Noise and Vibration Mitigation 
Guidelines. The utilities necessary to serve the future land uses would not be precluded from crossing under or parallel and 
outside the HST right-of-way. Transportation access would also be maintained under the elevated HST profile or with 
overpasses where the alignments are at-grade. Likewise, the development of new overpasses to provide additional access is 
also not precluded. The HST may preclude installation of a freight rail spur in some locations; however, the HST has 
preserved the majority of vehicle access points and therefore such areas could still be accessed by other transportation means 
and the overall use could be maintained. Future station development would likely result in aesthetic improvements in the 
urban station areas. Outside of the station areas, the elevated guideway could provide some visual barriers to the adjacent 
land uses. 
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FB-Response-AG-01: Farmland Impacts - General 

Numerous comments emphasized 
the importance of farmland and 
agricultural production for the 
local area, the region, and the 
nation as a whole, and expressed 
concern about the project's 
impacts on agricultural land and 
on agricultural employment. 

Section 3.14 of the EIR/EIS describes the important role of agriculture in the local and regional economy, and the agricultural 
land resources that make the south San Joaquin Valley the lead agricultural production region in California and in the nation. 
Section 3.14.4 also describes the trends in agricultural land conversion in the Fresno to Bakersfield section. Recognizing the 
importance of agricultural land conversion, the EIR/EIS examines multiple factors that could permanently convert Important 
Farmland to a non-agricultural use, including: placement of the HST alignment and ancillary facilities; parcel splits that may 
render some lands no longer farmable; the potential for remainder parcels to fall out of Williamson Act and Farmland Security 
Zone contracts; effects on confined animal agricultural operations; effects on irrigation distribution canals; noise effects to 
grazing animals; wind-induced effects; and effects on aerial spraying. The EIR/EIS identifies the permanent conversion of 
Important Farmlands (prime farmland, farmland of statewide importance, unique farmland, and farmland of local importance) 
to a non-agricultural use as a significant impact under both NEPA and CEQA. The total anticipated permanent conversion of 
Important Farmland to non-agricultural use is estimated to be about 3,470 acres for the preferred alternative. It is important 
to note that the Authority and FRA are including farmland of local importance in the definition of Important Farmlands - 
usually Important Farmlands include only prime farmland, farmland of statewide importance, and unique farmland. Including 
farmland of local importance adds about 5% (depending on the alternative) to the affected farmland acreage. Section 3.19 of 
the EIR/EIS identifies the permanent conversion of Important Farmland in the Fresno to Bakersfield section as contributing to 
cumulative farmland loss in the San Joaquin Valley and across the state. 

Section 3.14.6 describes project design features implemented to avoid and minimize impacts to Important Farmland. These 
features include restoration of land used for temporary construction sites, a farmland consolidation program to sell remnant 
parcels to neighboring landowners for consolidation with adjacent farmland properties, assistance to confined animal facility 
owners during the process of obtaining new or amended permits or other regulatory compliance necessary to the continued 
operation or relocation of the facility, and continued research on HST wind and noise. 

Mitigation Measure AG-MM#1 requires that the Authority (in partnership with the California Department of Conservation) 
acquire conservation easements to protect an equivalent amount of farmland from future conversion. Lands permanently 
impacted by the HST will be mitigated at minimum of a 1:1 ratio on land of a similar or higher quality, with an additional 
increment of mitigation provided by the Authority carrying the agricultural land mitigation commitments from the County of 
Madera, et al. v. California High-Speed Rail Authority settlement agreement into the Fresno to Bakersfield Section. The 

Authority will utilize the services of the Department of Conservation's Farmland Conservancy Program to identify suitable 
agricultural land for permanent preservation through the purchase of conservation easements from willing sellers. The 

Authority has reached an agreement with the Department of Conservation to purchase easements for agricultural land 
mitigation in the Merced to Fresno and Fresno to Bakersfield sections of the HST system. As identified in the scope of work 
for that contract, the Authority and the Department of Conservation will develop selection criteria for the easements that will 
include, but not be limited to, the requirements in Public Resources Code section 10252, including the prioritization of 
easements on lands adjacent to other protected agricultural lands or that provide greenbelts or urban separators that have 
the added benefit of limiting urban sprawl where appropriate. 

Conservation easements will preserve land for agricultural use in perpetuity that might otherwise be converted over time to 
other uses, and will therefore substantially lessen the severity of the impact of the HST project. Conservation easements will 
not create new farmland; however, and the Authority and FRA recognize that the Fresno to Bakersfield section of the HST 
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Project will result in a net loss of agricultural land that cannot be avoided or mitigated to a less than significant level through 
any feasible means. The impact is therefore significant and unavoidable. 

The loss of approximately 3,470 acres of Important Farmland for the preferred alternative in Fresno, Kings, Tulare, and Kern 
counties (and an additional loss of up to 129 acres of grazing land) needs to be considered in the context of the existing 
amount of Important Farmland within these counties (approximately 2.2 million acres, 826,000 acres, 1.3 million acres, and 

2.7 million acres, respectively; see EIR/EIS Table 3.14-2). All four counties are currently experiencing substantial farmland 
losses due to development. Between 2000 and 2008, the Department of Conservation estimates that approximately 33,178 
and 19,910 acres of farmland in Fresno and Kings counties, respectively, were converted to non-agricultural uses. The HST 
Project may help to reduce farmland losses from urban development in the future (see FB-Response-GENERAL-03); the 
Authority, working with the Department of Conservation, will prioritize conservation easement locations to areas that would 
support establishment of greenbelts and urban separators. Mitigation Measure AG-MM#1 specifies this prioritization. 
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AGRICULTURAL LANDS 

FB-Response-AG-02: Severance - General Response including Roadway Impacts 

Many commenters discussed the 
disruptive effects of the new 
alignment of carefully developed 
(e.g., assembled over time) farm 
parcels. Examples included 
farmers needing to drive greater 
distances to access their fields on 
both sides of the alignment. For 
this reason, the general response 
is accompanied here by a 
response regarding the trip 
inconvenience. Commenters also 
asked for an explanation of the 
need to cut diagonally across 
parcels, rather than along existing 
property lines. 

The HST right-of-way would sever parcels. The Authority and FRA have made great efforts to minimize severance through 
alignment selection and careful project design. Engineering constraints, primarily related to maintaining high-speed curves in 
this HST Project area, do require deviation from transportation corridors in several areas along the alignment. Parcel 
severance as one factor contributing to agricultural land conversion is discussed in Section 3.14. This analysis specifically 
considers the potential for severed parcels to be converted away from agricultural use. 

In addition to the EIR/EIS analysis in Section 3.14, the Authority will address the effects of individual parcel severance, and 
impacts on individual farm roadway access, during the right-of-way acquisition process. The Authority will acquire the land of 
property owners whose land is directly affected by the project in accordance with the Uniform Relocation Act (42 U.S.C. Ch. 

61). The Uniform Relocation Act establishes minimum standards for treatment and compensation of individuals whose real 
property is acquired for a federally funded project. For more information on the Uniform Relocation Act, see Section 3.12 of 
the EIR/EIS (Socioeconomics, Communities, and Environmental Justice) and FB-Response-SO-Ol. The project must also 
adhere to California Relocation Assistance Act requirements, which are discussed in Appendix 3.12-A of the EIR/EIS. 

Information about acquisition, compensation, and relocation assistance is also available on the Authority's website. 

The property lines of agricultural parcels in the Central Valley tend to reflect the township/range surveys of the 19 th Century 
and are typically oriented along north-south and east-west axes. The Central Valley is aligned along an axis that trends from 
northwest to southeast. The Valley's urban corridor and the transportation infrastructure connecting its cities are similarly 
aligned along this northwest to southeast axis; diagonal to most property lines in agricultural areas. As a result, there is no 
practical alignment that would meet the objectives of the project and the demands of a high-speed rail alignment, while also 
running along north-south property lines. Accordingly, it is not possible to completely avoid parcel severance. 

The HST project could potentially create an economic hardship for the land owner of a severed parcel in those cases where it 
may no longer be economically viable to farm parcels on both sides of the HST. This will be evaluated during the right-of-way 
acquisition process, and if found to be the case, compensation to the landowner would be paid. See Exhibit AG-02.1 for 
examples of how severance could affect farm operations and farm efficiency by showing that the impacted farmer would have 
increased distances to travel, but would still have access to their farmlands on both sides of the HST. Efforts to minimize 
these impacts include frequent public road crossings in the project design. For example, most of the new public road 
overcrossings would generally occur approximately every 2 miles to provide continued mobility for local residents and farm 
operations. However, as discussed in FB-Response-TR-02, in most locations in the Fresno to Bakersfield section roadway 
overpasses would be provided more frequently, approximately every mile or less, because of the existing roadway 
infrastructure. Consequently, out-of-direction travel would be limited to approximately 1 mile in nearly all locations in the 
project area. Longer intervals between road crossings would generally occur in areas with no current crossings (i.e., no 
change from existing conditions). Additional access across the HST right-of-way may be preserved by creation of private 
overcrossings or undercrossings at reasonable intervals (see mitigation measure SO-MM#4). This may include the 
construction of grade-separated equipment crossings to allow farm equipment continued access to bisected land holdings. 
However, if the cost of such a crossing would exceed the value of the affected remainder lands, the Authority would offer to 
acquire the affected lands or otherwise compensate the farm owner for the loss in value rather than provide a crossing. 
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The Authority will work with agricultural property owners to address severed parcels that will result from the HST alignment 
dividing a larger parcel. Right of way acquisition for the HST project is subject to federal and state constitutional, statutory, 
and regulatory requirements. The Authority is committed to working with agricultural property owners to exercise the 
maximum flexibility allowed by these requirements to accommodate the desire of an agricultural landowner as to acquisition 
of remainder acreage when a larger parcel is acquired for the project. Consistent with the Authority's Farmland Consolidation 
Program, in those instances in which it acquires remnant acreage of Important Farmland, the Authority will also seek to 
transfer that property to adjoining landowners to ensure continued agricultural use to the maximum extent feasible. 
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AGRICULTURAL LANDS 

FB-Response-AG-03: Severance - Non-Economic Remnants 

Commenters mentioned that 
severance would lead to additional 
impacts that were not reported in 
the RDEIR/SDEIS. These 
comments asked for an 
explanation of the analysis. 

The RDEIR/SDEIS discusses a subset of severed parcels called unusable remainders or non-economic remainders or 
remnants. These parcels were included in the project acquisition area, and their acreage counted as part of the direct impact 
area (the construction footprint). The rationale for including such remainders in the construction footprint is that there would 
be no apparent agricultural use of these severed parcels, and so they should be acquired by the Authority even though they 
would not be needed for any project use (HST alignments, road modifications, etc.). It is possible that these remainders may 
have some use during construction (e.g., staging areas, material storage). Either during right of way acquisition or after 
construction, the Authority will attempt to consolidate remnants with adjacent or nearby parcels through its Farmland 
Consolidation Program - see Section 3.14.6, Project Design Features. The Farmland Consolidation Program is a realistic, 
ongoing program implemented by the Authority's Right of Way staff to avoid and minimize conversion of Important Farmlands 
by parcel severance. The program is consistent with consolidation programs used for other linear transportation facilities 
(e.g., Caltrans projects). The agricultural land impacts analysis is conservative; however, because it does not presume 
consolidation of these parcels, but rather counts them in the assumed total acreage of converted Important Farmland. 

Non-economic remnant parcels were identified following completion of the preliminary design effort in support of the EIR/EIS, 
which confirmed the construction footprint including the HST alignments, road modifications, and other project features. 
Analysts (land use planners, real estate specialists, and GIS operators) conducted a review using the construction footprint 
and parcel boundaries to identify remainders that did not appear to have any potential for continued agriculture use either 
individually or in combination with adjacent land. The multiple considerations analyzed included: 

(1) size of the remnant land and its ability to be economically farmed; 

(2) access to the remnant land; 

(3) location relative to a connection to other farmland; 

(4) shape of remnant land and whether that would make it hard to farm the parcel; 

(5) hardship in general and whether severance causes an overall hardship in maintaining economic activity on what might 
otherwise appear to be an economically viable parcel. 

Examples of remainder parcels determined to no longer support continued agricultural use are as follows: 

• Sliver remainders with adjacent roads or rail. 

• Corner remainders with adjacent roads or rail (see Exhibit AG-03.1). 

• Remainders created by road overcrossings with access issues. 

Many severed parcels result in small or irregularly shaped remainders. Many of these parcels were not added to the 
acquisition area of the RDEIR/SDEIS because analysts determined that some use would likely be possible. For example, small 
parcels could be consolidated with adjacent landowners and larger, irregularly shaped parcels could still be farmed (although 
with some loss of efficiency). It is important to note that the intent of this analysis was to identify farmland that could be lost 
to production. Impacts associated with farm efficiency or property transactions (e.g., consolidation) are social and economic 
effects that do not mean that farmland would be lost. 
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It is also important to note that the analysis of parcel severance (including unusable remainders) was conducted for the 
purpose of describing the nature and extent of the impact to satisfy CEQA and NEPA, focusing on the topics of farmland 
conversion and social/economic effects. It is not a sufficient basis for the real estate transactions that would occur during the 
right-of-way acquisition process. 





Exhibit AG-03.1: Minor Severance with Unusable Remainders 

Parcel-specific analysis will take place during the appraisal process that will occur before property acquisition, consistent with 
the Uniform Relocation Act. The Uniform Relocation Act establishes minimum standards for treatment and compensation of 
individuals whose real property is acquired for a federally funded project. For more information on the Uniform Relocation Act, 
see Section 3.12 of the EIR/EIS (Socioeconomics, Communities, and Environmental Justice) and FB-Response-SO-Ol. The 
project must also adhere to California Relocation Assistance Act requirements, which are discussed in Appendix 3.12-A of the 
EIR/EIS. Information about acquisition, compensation, and relocation assistance is also available on the Authority's website. 
Following the completion of acquisition and construction, the final tally of unusable remainders would likely be somewhat 
different than estimated for the EIR/EIS. However, because of the effort undertaken for EIR/EIS, the final tally would likely be 
substantially consistent with the initial estimates. 
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AGRICULTURAL LANDS 

FB-Response-AG-04: Severance - Farm Infrastructure 

Commenters discussed disruption 
of on-farm infrastructure, 
primarily concerned about water 
infrastructure (e.g., wells, 
irrigation systems). Comments 
about major water district 
conveyance systems are 
addressed in FB-Response-HWR- 
01. 

Construction of the HST could result in disruption to existing infrastructure on agricultural lands. These features could include 
buildings and structures, pumps and wells, reservoirs/tail water ponds, irrigation systems (including distribution lines, canals, 
and gravity flow systems), power supplies, and access. See Exhibit AG-04.1 for examples of how severance could affect farm 
infrastructure. As discussed in FB-Response-SO-Ol and FB-Response-AG-02, farm owners would be compensated consistent 
with federal and state severance damage and relocation assistance laws to provide similar utility as they had before the 
project for the remaining agricultural operation. 

Impacts to on-farm infrastructure, including required restorative work, will be analyzed on a case-by-case basis during the 
appraisal process with consultation from experts in the hydraulic engineering and agriculture management fields. Section 

3.14.5 explains the potential for temporary utilities (e.g., irrigation and power systems) and farmland infrastructure 
interruption. Irrigation systems will be allowed to cross the HST right of way, but must meet specific design standards to 
ensure HST operation and serviceability. Individual negotiations as part of the right of way acquisition process are intended to 
resolve redesign, productivity, and reimbursement issues. 

The timing of any restorative work or reconfigurations will be addressed in the property acquisition stage and documented in 
the right-of-way contract. Provisions regarding the timing of irrigation pipes will be addressed at this time to correlate with 
periods of decreased water demand. The Authority is also working with local districts and municipalities to minimize service 
disruptions to water distribution systems, see Section 3.6.6. In most cases, compensation for loss of infrastructure (irrigation 
facilities, wells, etc.) would allow time for upgrades and relocations to occur before construction to minimize irrigation 
disruptions. However, in cases where construction results in a disruption, the farm owner will be compensated for any 
reduction in agricultural production. For more information on how the acquisition process works, see the Your Property, Your 
High-Speed Rail Project pamphlet on the California High Speed Rail Authority's website at: http://www.hsr.ca.gov. 
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Exhibit AG-04.1: Irrigation Severance 
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AGRICULTURAL LANDS 

FB-Response-AG-05: Pesticide Spraying/Dust/Pollination 

Many commenters asked about 
the related topics of additional 
losses due to the vortex effect 
from passing trains. This was 
mostly in regard to pesticide 
spraying, but also included 
comments about bees (pollination 
interference) and dust. Pesticide 
spraying comments also 
addressed interference with crop 
dusting patterns. 

The EIR/EIS evaluated whether the HST Project could cause indirect effects on adjacent farmland from project operations. 
Based on the analysis in the EIR/EIS, these effects would be less-than-significant with regard to conversion of Important 
Farmland to a non-agricultural use. Wind-induced effects (e.g., pesticide drift, dust, pollination impacts) and loss of access for 
aerial pesticide application are discussed in the EIR/EIS (see Section 3.14.5), and the analysis concludes that these effects 
would not result in additional conversion of Important Farmland to non-agricultural use. With regard to wind-induced effects 
(damaging blossoms, disrupting bee pollination activity, reducing crop production due to dust, and causing pesticide drift), 
studies discussed in Section 3.14 indicate that the potential for such impact would be avoided by distance because the 
high-speed trains would be moving on guideways located approximately 30 feet from the fenceline. Studies supporting the 
finding of mitigation by distance were cited in the EIR/EIS (see Appendix 3.3-A, Potential Impact from Induced Winds), 
stating that estimated winds produced from the HST 10 feet from the side of the train which is within the HST right of way 
would be comparable to the daily average wind speed measured at the Merced and Fresno airports. Although the analyses do 
not prove zero effect, they do support a conclusion that effects outside the right of way are negligible and would not result in 
additional farmland conversion (Agricultural Working Group White Paper, Induced Wind Impacts, 07/02/2012; Agricultural 
Working Group White Paper, Bees and Pollination, 07/02/2012). Also see FB-Response-AQ-01, which discusses dust impacts 
in more detail. 

There is some potential for limitations on pesticide spraying, both from wind-induced effects (discussed above and applicable 
to both aerial application and ground spraying of pesticides) and for pilot safety (e.g., new 100-foot tall radio communication 
towers). For the reasons discussed in Section 3.14.5.3 of the EIR/EIS, the Authority does not expect that these limitations 
would result in additional farmland conversion. Construction of the radio communication towers would follow federal, state, 
and local safety guidelines for radio masts, including lighting that improves visibility. Therefore, changes in aerial spraying 
patters are not anticipated to occur. Wind induced by passing trains (i.e., the vortex effect described by commenters) could 
result in a cessation of pesticide application either directly (i.e., by order of the local Agricultural Commission) or by the choice 
of applicators concerned about pesticide drift. For the reasons described above, however, wind-induced effects of the high¬ 
speed train on pesticide spraying would be avoided by distance. As indicated by e-mail correspondence (December 22, 2010) 
with the California Department of Pesticide Regulation, no new regulations are anticipated, but enforcement authority resides 
with the local Agricultural Commissioners. Local requirements could change in response to the HST Project, but county 
Agricultural Commissioners in the area who participated in the Authority's Agricultural Technical Working Group in 2011, have 
not indicated that any new regulations or enforcement policies would be required or adopted in response to the HST Project 
(Agricultural Working Group White Paper, Pesticide Use Impacts, 07/02/2012). The Authority does not expect that, in the 
worst case, additional farmland would be converted. Rather, in the worst case (i.e., distance does not attenuate wind), it 
would be more difficult (e.g., expensive) for farmers to conduct normal pesticide spraying operations. Practices would need to 
change, and some economic losses could occur (e.g., more expensive pest control measures, reduced productivity), but 
farmland would not be converted. 
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AGRICULTURAL LANDS 

FB-Response-AG-06: Confined Animal Facilities 

Concerns about impact on 
confined animal facilities included 
the integrated nature of the 
operations, challenges with 
permits, and other potential 
indirect effects from noise and 

EMF. 

The EIR/EIS for the Fresno to Bakersfield Section recognizes that the loss of confined animal facilities is a concern in this 
region that produces a substantial part of the nation's food and depends upon agriculture for its economic well-being. The 
Authority will compensate farmers for the loss of their confined animal facilities. It would be left to the individual farmer to 
decide how they would invest that compensation. Where the project would result in the closure of a facility, there is no 
certainty that the affected facility would re-open. 

Dairies are the most common type of confined animal facility in the project area. Fresno, Kings, Tulare, and Kern counties 
support a large number of dairies. According to the California Department of Food and Agriculture, in 2011, there were 98 
dairies in Fresno County (with 1,199 cows/dairy), 140 dairies in Kings County (with 1,346 cows/dairy), 307 dairies in Tulare 
County (with 1,615 cows/dairy), and 55 dairies in Kern County (with 3,069 cows/dairy). The number of dairies operating in 
these counties varies from year to year. Between 2010 and 2011, Fresno County lost 8 dairies, Kings County lost 3 dairies, 
Tulare County lost 4 dairies, and Kern County added 1 dairy. The dairy industry has been consolidating in recent years. 
According to the California Department of Food and Agriculture, in 2005, Fresno County had 118 dairies, Kings County had 

165 dairies, Tulare County had 334 dairies, and Kern County had 55 dairies. Although in all of these counties there has been 
a decline in the number of dairies since 2005, the total number of cows in dairies in each county actually increased over that 
period. The total production of Grade "A" milk has also increased during that period. 

The project may affect a limited number of dairies by displacing essential facilities and/or land necessary for wastewater 
disposal. Dairy permitting (i.e., obtaining a CUP pursuant to local zoning and a wastewater disposal permit from the Regional 
Water Quality Control Board) is time-consuming and uncertain. Despite compensation for losses, there are no guarantees that 
the affected dairy would be able to re-open. The potential loss of a few dairies, while unfortunate, is not substantial from the 
point of view of total dairy production in this portion of the San Joaquin Valley. The Authority has committed to maintain a 
"permit bureau" to help businesses (including confined animal operations) overcome the regulatory disruptions caused by the 
project (see Section 3.14.6 of the EIR/EIS). 

With regard to farm animal noise impacts, the FRA guidance manual High-Speed Ground Transportation Noise and Vibration 
Impact Assessment {see Chapter 3, Table 3-3) has established a threshold for high-speed train noise effects on livestock of 

100 dBA Sound Exposure Level (SEL) (the total A-weighted sound experienced by a receiver during a noise event, normalized 
to a 1-second interval). An animal would need to be within 100 feet of an at-grade trackway to experience an SEL of 100 
dBA. At locations adjoining an elevated guideway, an SEL of 100 dBA would not occur beyond the edge of the elevated 
structure. The EIR/EIS analysis concludes that remaining livestock holding areas (after acquisition of some existing holding 
areas) would not be located within 100 feet of either side of the track centerline (50 feet from the edge of the right-of-way), 
and, therefore, no HST noise effects on confined animals would occur (refer to Section 3.14.5.3 and Appendix 3.14-B, 

Impacts on Confined Animal Agriculture). Farm animal noise impacts are also addressed in FB-Response-N8iV-01. 

Some comments indicated concern about the effects of stray currents on livestock (e.g., dairy cows). A study by Amstutz and 
Miller (1980) is the only available reference for the effects of stray currents and electromagnetic fields on livestock (Authority 
and FRA 2012f). That study of 11 livestock farms concluded that livestock health, behavior, and performance were not 
affected by electrical and magnetic fields created by a very large (765 kV) overhead transmission line. The HST System would 
operate on a much smaller 2x25 kV overhead contact system. Therefore, the Authority and FRA have determined that the 
effects of stray currents on livestock would have no adverse effect under NEPA and a less-than-siqnificant impact under 
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CEQA. 

Comment Summary 

Response 

AGRICULTURAL LANDS 

FB-Response-AG-07: Williamson Act and Farmland Protection Policy Act 

In relation to qualifying for the 
Williamson Act, some commenters 
inquired about how many severed 
remnants would no longer meet 
the minimum parcel size 
requirements to remain under 
contract. 

Commenters requested the FPPA 
scores for the project. 

Williamson Act and Farmland Security Zone Contracts 

The EIR/EIS describes impacts to lands covered by the California Land Conservation Act of 1965 (Williamson Act, including 
Farmland Security Zones). Impact acreage and parcel counts are summarized in Section 3.14, Impact AG #6 and Table 3.14- 
10. Several commenters stated that additional impacts could occur because of severance; specifically, some parcel 
remainders would no longer meet minimum size requirements for a Williamson Act contract. The Authority and FRA 
acknowledge this potential impact in the EIR/EIS. As stated in Section 3.14.5: 

"A partial acquisition of land protected by Williamson Act or FSZ contract could constrain the potential continued use of that 
land for farming because (1) the remaining land acreage might be too small to meet the minimum requirements under these 
programs and (2) the resulting increase in property taxes on the land might affect the financial feasibility of continued 
farming." 

The section concludes that the potential removal of lands from Williamson Act or FSZ contracts is considered to have a 
substantial intensity under NEPA and the impact is significant under CEQA prior to mitigation. The impact would be reduced 
to a less-than-significant level with implementation of Mitigation Measure MM-AG#1. 

Although the EIR/EIS acknowledges these impact mechanisms, it concludes that there would be no discernible farmland 
conversion over and above the direct project impacts. There are many factors that influence a property owner's decision to 
convert property from agriculture to developed use, not the least of which is basic land use constraint(s) imposed by local 
zoning requirements. Loss of a Williamson Act contract may influence a land development decision, but any attempt to 
quantify the project's contribution to additional farmland conversion would be speculative due to the many factors involved. 
Additional analysis was performed in response to public comments received on the Draft EIR/EIS document. The 

RDEIR/SDEIS includes analysis in Section 3.14.5.3 on farmland severance to identify where severance would result in 
remainder parcels that would be too small to qualify as eligible for a Williamson Act or FSZ contract. The Williamson Act 
defines acceptable agricultural land as being at least 10 acres in size for prime agricultural land, and at least 40 acres in size 
for non-prime agricultural land (Government Code 51222). Each county may enforce different minimum acreage requirements 
for its Williamson Act land. The additional analysis was based on the minimum size requirements provided by each county for 
parcels to enter a Williamson Act or FSZ contract. The minimum acreage requirement for prime farmland is 18 acres in Fresno 
County, 10 acres in Kings County, 10 acres in Tulare County, and 20 acres in Kern County. The minimum acreage 
requirement for non-prime farmland in all four counties is 40 acres (Personal communication with John Adams, Fresno County 
2011; Personal communication with Kathe Malouf, Kern County 2012; Personal communication with Michael Washam, Tulare 
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County 2012; Personal communication with Sandy Roper, Kings County 2012). 

Exceptions to the minimum parcel size can be granted for smaller parcels that are contiguous with other parcels that meet 
the minimum acreage requirements and are under the same Williamson Act contract. The acreage requirements for remnant 
parcels may be waived at the discretion of each county. For the purposes of determining the parcels potentially out-of¬ 
contract, any parcel that no longer met the minimum requirements of the county was identified as potential additional 
affected acreage and included in Table 3.14-11 of the EIR/EIS. 

There were multiple comments submitted specifically asking about compensation if their severed parcel is removed from a 
Williamson Act contract. The Authority will compensate farmers for the loss of their Williamson Act contracts. It would be left 
to the individual farmer to decide how they would invest that compensation. 

Federal Farmland Protection Policy Act 

Information about the Farmland Protection Policy Act is included in the Final EIR/EIS in Section 3.14 including scores from 

NRCS Form CPA-106 for each of the alternatives. Appendix 3.14-A contains land evaluation score sheets prepared by the 

NRCS State Resources Inventory Coordinator and site assessment scores prepared by project staff. 


(^CALIFORNIA J 

High-Speed Rail Authority 

u.s. Department Page 35-157 

w of Transportation 

Federal Railroad 

Administration 












CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 


Comment Summary 

Response 

AESTHETICS AND VISUAL 
RESOURCES 

FB-Response-AVR-01: Blocked Views 

Most commenters expressed that 
the visual analysis did not 
adequately or accurately address 
the impacts of blocked scenic 
views. Some also questioned the 
impact of blocked views to 
property values and to businesses. 

The Authority has adopted design standards and design guidelines that are established to create a minimum aesthetic quality 
for a long-lasting infrastructure. Many of these elements are described in Table 3.16-2 in Section 3.16.5.3, High-Speed Train 
Alternatives. In addition to the features described in Table 3.16-2, the Authority's Urban Design Guidelines for the California 
High Speed Train Project (Authority 201 Id) briefly discusses the principles of context-sensitive solutions to guide the design of 
stations. This approach is equally applicable to elevated guideways and will be employed to mitigate visual impacts through 
context-sensitive design. Aesthetic Guidelines for Non-Station Structures (TM 200-06) (Authority 2011b) will also guide the 
design of the HST components. These standards and guidelines work to minimize and avoid aesthetic effects on the adjacent 
surroundings, where possible. 

The Authority recognizes that the view of the San Joaquin Valley's scenery could be impaired by portions of the proposed 

HST. However, the degree to which views of a visual resource (e.g., a scenic mountain range) are affected by a proposed 
project is highly dependent upon a number of factors. One factor is the duration of view. For example, when a viewer is 
stationary, such as in a residence, objects blocking a view can affect the experience of the view to a greater extent than when 
a viewer is traveling and seeing the view for a short duration of time. Other factors include the location, number, and 
sensitivity of viewers and any existing obstructions relative to the visual resource being viewed. These factors and the location 
of the HST relative to them were considered when determining the potential impacts of the HST to aesthetics and visual 
quality. In addition, views that would be impaired in areas that have high visual quality ratings would be considered to be 
more impacted than in situations where the visual quality ratings are low. This consideration was used when determining the 
degree to which the HST might degrade a view. Section 3.16.4, Affected Environment, of the EIR/EIS includes an analysis of 
the aesthetics and visual quality of the existing conditions, and in Section 3.16.5, Environmental Consequences, changes that 
would be incurred by the project. There are areas where the visual quality would be lowered and various mitigation measures 
would be considered to address the potential impacts of the HST. 

Opportunities are rare for reducing the area of a visual resource that would be blocked by HST structures in a view. This is 
because the HST requires guideways that are within narrow ranges of vertical and horizontal alignments, and opportunities 
for "fine-tuning" their design to reduce blocked views would be limited. Once the centerline and grade of the HST are 
established, it is very difficult to change them. Reducing the sizes of structures associated with guideways is also problematic. 
The size of the structures that support elevated guideways, as well as the sizes of the bases that support at-grade guideways, 
are dictated by the loads these facilities need to support; thus, they are not subject to much, if any, change in size. Other 
facilities such as HST stations, parking structures, HMFs, and traction power distribution stations can also block views. To 
reduce the severity of these impacts, these facilities would be designed to be aesthetically and architecturally compatible with 
their surrounding areas. During the design, areas where views may be blocked will be evaluated and mitigation measures 
implemented. For example, in areas where support structures might block or impinge on views, the structures will be 
designed with decorative or ornamental features such as reveals or designs in the concrete to reduce the negative impacts of 
view obstruction. 

Vegetative screening of the HST components can also help mitigate for views that are lost, and "soften" views of facilities. 
Mitigation measures for adverse impacts to aesthetics and visual resources are presented in the EIS/EIR in Section 3.16.7, 
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Mitigation Measures, and in Table 3.16-2, Characteristics of Typical HST Components. Property owners who believe they have 
suffered a loss of property value as a result of the project may file a claim with the State of California's Government Claims 
Board. More information may be obtained online at www.vcgcb.ca.gov/claims/. 
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RESOURCES 

FB-Response-AVR-02: Community Character 

Commenters did not understand 
how existing low visual quality 
would affect the analysis of the 
visual impact of HST. Others 
expressed that the introduction of 
the HST and associated 
overcrossings in the countryside 
must necessarily have significant 
and substantial impacts. 

The Authority recognizes that the character of a community, whether urban or rural, is partially determined by its aesthetic 
and visual qualities. Community character is directly influenced by the presence and appearance of existing physical features. 
The analysis of aesthetic and visual quality impacts cannot consider every possible location or view; rather, key viewpoints 
were selected as representative of existing conditions and were evaluated with the addition of the HST to the view. The 
evaluation of aesthetics and visual resources provided in Section 3.16 of the EIR/EIS and the Aesthetics and Visual Resources 
Technical Report (Authority and FRA 2012a) does not specifically describe community character, but instead describes how 
consistent the HST Project would be with the landscape character of the various landscape units, and how the project would 
change (or not change) visual quality, as elaborated in the FHWA visual impact assessment method applied in this study 
(FHWA 1988). This approach to the aesthetics and visual resources follows the federal guidelines provided in the Visual 

Impact Assessment for Highway Projects (FHWA 1988) and California Department of Transportation (Caltrans) guidelines 
provided in the Standard Environmental Reference (Caltrans 2007).Both landscape character and visual quality contribute to 
community character. The landscape character of the various landscape units was described based upon the existence of 
physical features that influence them. For example, areas that contain crops, orchards, farm houses, and associated 
structures would be described as having a rural or agricultural landscape character. Areas that contain features such as tall 
buildings, a street grid, and parks might be described as having an urban landscape character. HST stations and parking 
structures would be designed or assigned criteria to identify and integrate local design features into design through a 
collaborative, context-sensitive solutions approach to match surrounding architecture types to help them aesthetically fit with 
their surroundings. Refer to Mitigation Measure AVR-MM#2a: Incorporate Design Criteria for Elevated and Station Elements 
That Can Adapt to Local Context. In general, the HST would be consistent with the landscape where located in proximity to 
other large infrastructure features. Mitigation measures will be applied to improve the visual compatibility of the HST within its 
landscape setting. For example, the visual mitigation of the HST components can incorporate art, colors, textures, and 
vegetation consistent with the existing landscape within the community. The Authority will coordinate and collaborate with 
local jurisdictions to determine the appropriate mitigation measures consistent with local design guidelines. For example, the 
Authority could incorporate elements of the City-Wide Design Guidelines Adopted for the 2025 Fresno General Plan that 
buildings be designed and sited so as to provide a strong functional relationship to the site and the neighborhood (City of 

Fresno 2002). Additionally, the city of Fresno, in cooperation with the Authority, has developed design guidelines for the HST 
project (City of Fresno 2013). Mitigation measures for adverse impacts to aesthetics and visual resources are presented in the 
EIR/EIS in Section 3.16.7, Mitigation Measures, and in Table 3.16-2, Characteristics of Typical HST Components. Section 

3.16.4, Affected Environment, of the EIR/EIS and the Fresno to Bakersfield Section: Aesthetics and Visual Resources Technical 
Report (Authority and FRA 2012a) describe the landscape units, key viewpoints representative of conditions in the landscape 
unit, and existing visual quality. Section 3.16.5, Environmental Consequences, provides a summary of visual quality changes 
and impacts at key viewpoints. 
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Many commenters expressed 
concern that the visual impacts of 
the HST would not be mitigated to 
an acceptable level, especially tall 
structures such as overcrossings. 
Others expressed that mitigation 
measures were not adequately 
identified and could not be 
deferred. 


The design of the HST presents opportunities for the Authority to incorporate visual elements and structural modifications that 
can minimize or mitigate adverse impacts by the HST to aesthetics and visual quality. The EIR/EIS provides a variety of 
measures that can be used to address the distinct visual impacts to the built and natural environments. The mitigation 
measures included in Section 3.16.7 of the EIR/EIS attempt to provide visual compatibility of the project within its landscape 
setting. The two general tactics of mitigation are to aesthetically block, or to blend-in the HST-related components that are 
producing the impacts to the landscape. This can be done with screening (such as through the use of fencing, walls, earthen 
berms, and vegetation) or incorporating and reflecting features from the nearby landscape (or urban setting) into the design 
of the HST-related components. Examples include repeating nearby paving patterns, building styles, material colors, 
vegetation types, etc. The time it would take to establish these measures and the effort it would require to maintain them are 
two criteria that will be considered in selecting mitigation measures. For example, mitigation would be achieved more quickly 
when fast-growing species of vegetation are selected and irrigation is applied; mitigation would be maintained for a longer 
period when the durability and ease of cleaning are factored into the selection of construction materials. The selection of 
native vegetation and use of surface coatings that are resistant to weather and graffiti are specific examples of addressing 
these criteria. Some areas where the HST would be located could also have beneficial impacts by screening unattractive 
views, such as blighted areas. Art, lighting, and architectural materials also may be used to lessen the effects of project 
components, including the possibility of graffiti. Shielding and altering light direction will be used where appropriate to avoid 
and minimize potential impacts from lighting and shadows during construction and operation of the HST System, while 
providing adequate lighting for safety and security. 

The Authority will work with local jurisdictions to develop appropriate visual/aesthetic treatments. These treatments will need 
to reflect reasonable costs and meet engineering design parameters. Appropriate treatments will vary by location, but will be 
compatible with the context of areas adjacent to them. Once the Authority and local jurisdiction reach an agreement on the 
precise treatment, that information will be included in the design specifications and the Mitigation Monitoring and 
Enforcement Plan (MMEP). The MMEP specifies what the mitigation measure is, when it will be implemented, who is 
responsible for its implementation and who is responsible for documentation of completion. The mitigation measures will be 
specified during final design and implemented by the HST design-build contractor. Section 3.16.7, Mitigation Measures, in the 
EIR/EIS describes various methods for minimizing and mitigating the impacts of constructing and operating the HST. The 
EIR/EIS does not defer mitigation, but rather provides an extensive set of mitigation measures using performance standards 
that will be further reviewed, refined, and applied as design progresses and permits are obtained. In general, the mitigation 
measures presented in the EIR/EIS specify mitigation objectives and performance standards for addressing impacts (e.g., 
'...crowns of trees should ultimately be tall enough so that upon maturity they will partially, or fully, block or screen views of 
the elevated guideway...'). However, where site-specific impacts cannot be fully known or addressed at this stage of design, 
these can be addressed and measures further specified during subsequent design, review, and permitting. The Authority's 
Urban Design Guidelines for the California High Speed Train Project (Authority 2012d) briefly discusses the principles of 
context-sensitive solutions to guide the design of stations. This approach is equally applicable to elevated guideways and will 
be employed to mitigate visual impacts through context-sensitive design. Aesthetic Guidelines for Non-Station Structures (TM 
200-06; Authority 2011b) will also guide design of the HST components. The Authority could implement elements of local 
urban design or scenic resource policies, urban design guidelines, or other adopted local guidance on urban design, as they 
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apply to the HST project. For example, the Authority could implement elements of the City-Wide Design Guidelines Adopted 
for the 2025 Fresno General Plan that buildings be designed and sited so as to provide a strong functional relationship to the 
site and the neighborhood (City of Fresno 2002). The Authority will adhere to local jurisdiction construction requirements (if 
applicable) to minimize construction-related visual/aesthetic disruption. 

As discussed in EIR/EIS Section 3.16.6, a wide range of design features will be incorporated into project design to avoid or 
minimize potential aesthetic impacts as applicable. Where significant impacts cannot be avoided through project design, 
mitigation measures would be applied to reduce impacts. However, where the degree of effectiveness of such measures is 
dependent on site- or design-specific factors that are not yet known, the residual impact after mitigation, provided in Table 
3.16-5, is assumed to be significant. 
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FB-Response-AVR-04: Overpasses and Elevated Guideways 

Most commenters did not like 
overpasses as opposed to 
underpasses. 

The HST Project would require construction of underpasses, overpasses, trenches below-grade, and elevated guideways on 
concrete piers or retained fill to provide grade separations for at-grade roads and railroad tracks. Changes to the natural 
grade to accommodate the HST, whether by added fill or a cut trench, can break the continuity of the landscape and reduce 
visual quality. Factors that were considered in determining the potential level of adverse impact from HST grade-separation 
components were the location, number, and sensitivity of viewers. If the HST would not be readily seen by viewers, and/or 
the grade separation would be a consistent landscape element in an existing transportation corridor, the potential adverse 
impacts to aesthetics and visual quality would be reduced. The introduction of an HST structural component to provide a 
grade-separation would not necessarily result in a significant or substantial adverse impact to aesthetics and visual quality. 
There are several modifications to the landscape, and choices for structural components, that to an extent may minimize or 
mitigate the adverse impacts. Section 3.16.7, Mitigation Measures, in the EIR/EIS describes these various methods related to 
constructing and operating the HST, which would be considered with community input. 

Because of engineering and structural requirements for safety and performance, opportunities to reduce a blocked view from 
an overpass or elevated guideway are rare once the centerline and grade of the HST are established. Sometimes an earthen 
berm can be used to supplement or replace a retaining wall or pier-supported structure; however, this also may increase, not 
reduce, the size, footprint, and bulk of the constructed grade-separation. HST components can be made more attractive 
through design. For example, large-scale HST components such as retaining walls, earthen berms, and support structures can 
be designed to incorporate context-sensitive features such as patterns, landscaping, and color. Such mitigation measures will 
be determined in coordination and collaboration with local jurisdictions, residents, and community leaders in regard to the 
applicable local design guidelines and measures that are most context-appropriate. 
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Commenters expressed concern that historic 
built environment resources were not 
adequately documented, particularly the 
Bakersfield High School campus. 

Commenters were concerned that the 
archaeological survey was not completed 
prior to the Draft EIR/EIS. With the absence 
of a complete survey, there were also 
concerns about assessment of impacts and 
mitigation measures. 

Commenters requested more detail describing 
the assessment of impacts. 


The FRA and the Authority recognize the value of historic and cultural resources to both rural and urban 
communities. All historic-period built environment resources were identified and evaluated in accordance with 
Section 106 of the National Historic Preservation Act (NHPA), as well as NEPA, CEQA, and the Section 106 
Programmatic Agreement, which constitutes an agreement between the State Historic Preservation Officer (SHPO), 
the Authority, the FRA, and Native American tribes, on how the compliance with Section 106 will be implemented. 
The procedures for the identification and treatment of historic properties are described in Section VI (Identification 
of Historic Properties), Section VII (Assessment of Adverse Effects), and Section VIII (Treatment of Historic 
Properties) of the PA. The PA is included as Appendix 3.17-A of the EIR/EIS. Detailed information regarding the 
identified resources is documented in the cultural resources technical reports prepared in support of the EIR/EIS, 
including the Historic Property Survey Report (HPSR) and the Historic Architectural Survey Report (HASR). 

Bakersfield High School was examined for eligibility for listing on the National Register of Historic Places (NRHP) 
and is discussed in greater detail in Section 3.17.4, Affected Environment. In summary, Harvey Auditorium is the 
only building on the campus that is eligible for the NRHP. The building has been determined eligible for the NRHP 
under Criterion C as a significant example of local master architect Charles Biggar, who designed several important 
Bakersfield buildings. The remaining buildings of the high school have been determined to lack integrity as a 
district and do not adequately convey historical significance under 36 CFR Part 800 and CEQA Section 15064.5. 
This finding was concurred with by the SHPO in February 2012. 

Level of Detail Regarding Effects in EIR/EIS 

Direct and indirect adverse effects on NRHP-listed or eligible resources are assessed in accordance with the PA and 
Section 106 of the NHPA, 36 CFR 800.5 (Assessment of Adverse Effects). Effects assessments are presented in the 
EIR/EIS and discussed in greater detail in the Findings of Effect (FOE) report. The FOE describes the assessment 
of potential adverse effects on historic properties that would result from the construction or operation of the 
project and identifies mitigation measures that would eliminate or minimize such effects (see mitigation measures 
CUL-MM#7: Avoid and/or Monitor Adverse Construction Vibration Effects and CUL-MM#8: Implement Protection 
and/or Stabilization Measures). These mitigation measures will be incorporated into project design and 
construction documents and will be monitored and enforced consistent with the MMEP. The development of the 
FOE is governed by the PA and is subject to reviews and concurrence by the SHPO and reviews and comments 
from consulting parties, such as City governments and Counties that wish to participate as stakeholders in the 
Section 106 process. 

Cultural Resource Surveys 

Authority personnel cannot access private property to conduct surveys unless the landowner grants 

access. Pedestrian cultural resources field surveys were conducted in areas where private property owners granted 

access or where access was otherwise available. Archaeological sites and sensitive areas were identified as part of 
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each of the project alternatives. Under Section VI.E (Phased identification and subsequent development of 
Memoranda of Agreement (MOAs)) of the PA, phased identification may occur in situations where identification of 
historic properties cannot be completed, as is currently the case. Once an alignment alternative is selected and 
access to as-yet-unsurveyed parcels is made available to the cultural resources investigation team, additional 
intensive field surveys will be completed to confirm the presence or absence of additional cultural resources within 
the project's APE. The procedures guiding the identification and treatment of historic properties (including 
archaeological resources) are described in Section VI (Identification of Historic Properties), Section VII 
(Assessment of Adverse Effects), and Section VIII (Treatment of Historic Properties and development of MOAs) of 
the PA. The PA is included as Appendix 3.17-A of the EIR/EIS. 


Specific mitigation measures CUL-MM#2: Conduct Archaeological Training, CUL-MM#3: Conduct Monitoring in 

Areas of Sensitivity, Halt Work in the Event of an Archaeological Discovery, and CUL-MM#4: Comply with State 
and Federal Law for Human Remains, and CUL-MM#5: Conduct Preconstruction Geoarchaeological Testing in 
Proximity to CA-KER-2507 will provide additional protection in case unanticipated archeological resources are 
encountered during construction. 
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Commenters expressed concern regarding 
adequate identification and possible 
destruction of cultural resources, including 
cultural landscapes and traditional cultural 
areas. Several of the commenters provided 
general location information regarding 
archaeological resources of concern. 


Efforts to identify and evaluate archaeological resources were conducted in accordance with Section 106 of the 
NHPA, as well as NEPA, CEQA, and the Section 106 Programmatic Agreement, which constitutes an agreement 
between the State Historic Preservation Officer (SHPO), the Authority, the FRA, the Advisory Council for Historic 
Preservation, and concurring parties represented by Native American tribes, on how the compliance with Section 
106 will be implemented. The procedures for the identification and treatment of historic properties are described in 
Section VI (Identification of Historic Properties), Section VII (Assessment of Adverse Effects), and Section VIII 
(Treatment of Historic Properties) of the PA. The PA is included as Appendix 3.17-A of the EIR/EIS. The cultural 
resources identification effort for the proposed project consisted of literature and records research, consultation 
with knowledgeable individuals (including Native Americans, historical societies, museums, and historic 
preservation interest groups), and an intensive pedestrian field survey conducted by qualified cultural resources 
professionals in areas where private property owners granted access. Once access to as-yet-unsurveyed parcels is 
made available to the cultural resources investigation team, additional intensive field surveys will be completed to 
confirm the presence or absence of additional cultural resources within the project's Area of Potential Effect (APE). 
Commenters indicating that they have information regarding the location of archaeological material will be 
contacted regarding these resources prior to or during these subsequent survey efforts. Further, as provided in 
CUL-MM#1 in Chapter 3.17 of the EIR/EIS, the implementation of the procedures outlined in the Section 106 
Programmatic Agreement and subsequent MOA serve as an enforceable agreement to treat and mitigate potential 
effects or impacts to cultural resources identified as the project proceeds. 


The built environment resources identification and evaluation studies took into account all possible historic 
architectural property types, including buildings, structures, objects, districts, sites, and historic landscapes. These 
property types were identified and evaluated for potential eligibility for listing in the National Register of Historic 
Places and the California Register of Historical Resources. This analysis was conducted in accordance with Section 
106 of NHPA, and CEQA as it pertains to historical resources. 
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The comments addressed several resources, 
including some that are not eligible (and 
therefore do not require mitigation). 
Commenters also expressed concern about a 
lack of detailed mitigation measures in the 
EIR/EIS. 


The mitigation measures described in Section 3.17.6 of the EIR/EIS are considered the most effective and feasible 
mitigations to resolve adverse effects to Section 106 (NEPA) eligible properties or to mitigate impacts to less than 
significant levels to California Register of Historic Resources or CEQA eligible historical resources. However, while 
individual circumstances may not allow for the reduction of significance to less than significant level, 
implementation of the mitigation will reduce or compensate for the loss of a property or resource. Under CEQA, 
the destruction of a historical resource cannot be mitigated to a less than significant level. In many cases the 
specific mitigation applied to a particular property will be determined during the process of developing a Finding of 
Effect (FOE) and subsequent Memoranda of Agreement (MOAs) as part of the Authority's compliance with the 
Section 106 Programmatic Agreement (PA). In accordance with the PA, a Built Environment Treatment Plan 
(BETP) and an Archaeological Treatment Plan (ATP) will be prepared and implemented, subject to approval of the 
State Historic Preservation Officer, to resolve any potential adverse effects to NRHP-listed or -eligible historic and 
archaeological properties or potential impacts to CEQA historical resources (including archaeological resources). 
These treatment plans describe detailed requirements for the treatment of resources affected by the project, site 
monitoring during construction, handling of unanticipated discoveries, data recovery, and curation of artifacts, 
among other things. In accordance with the PA, the mitigation of impacts to historic properties (and the 
development of Memoranda of Agreement) and historical resources is being developed with input from consulting 
parties, which include local city and county jurisdictions, as well as local Native American representatives. The PA 
is included as Appendix 3.17-A of the EIR/EIS. 


Resources that were evaluated for potential eligibility for listing in the National Register of Historic Places and the 
California Register of Historical Resources and found not eligible for listing and do not come within other CEQA 
significance criteria are not "historic properties," and as such do not require mitigation under Section 106 of NHPA, 
or CEQA as it pertains to historical resources. 


In addition, the EIR/EIS includes specific and detailed mitigation measures for archaeological, historic 
architectural, and paleontological impacts (see mitigation measures CUL-MM#! through CUL-MM#18). 
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Commenters suggested additional consulting 
and interested parties be contacted during 
the consultation process. Several commenters 
recommended making contact with additional 
Native American liaisons. Commenters 
recommended regular meetings with tribes 
and lead agencies. 

The consultation process is discussed in detail in the Section 106 Programmatic Agreement (PA), Section IV 
(Ongoing Consultation with Native American Tribes) and Section V (Participation of Other Consulting Parties and 
the Public), which has been conducted throughout the development of the EIR/EIS. The PA is included as 

Appendix 3.17-A of the EIR/EIS. The PA constitutes an agreement between the State Historic Preservation Officer 
(SHPO), the Authority, the FRA, and Native American tribes, on how the compliance with Section 106 will be 
implemented. Part of these stipulations is the requirement to inquire with knowledgeable individuals or groups to 
seek their involvement in the process of developing the Memoranda of Agreement (MOAs) documents, which deal 
specifically with deciding on which types of mitigation measures that the parties involved agree will successfully 
minimize or reduce adverse effects to historical properties. Cultural resource outreach efforts to date include 
letters, telephone calls, emails, and meetings. As part of this consultation, members of the Native American 
community will continue to be involved in the process of identifying resources of concern and the evaluation of 
those resources. Interested and consulting parties, including Tribal representatives, will continue to be informed 
and involved as project planning continues. The outreach efforts are further discusses both in Chapter 7 and 3.17 
of the EIR/EIS. 
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Algunos comentarios cuestionaron el rol del 
sistema del HST en cuanto a su influencia en 
el crecimiento, asi como la influencia en el 
crecimiento de las areas de las estaciones y 
las jurisdicciones locales. 


El analisis de los impactos en el crecimiento comprende la creacion de modelos, mediante el empleo de hipotesis 
razonables de las tendencias futuras, para desarrollar proyecciones razonables. Las proyecciones de crecimiento 
se realizaron a nivel de condado y no son tan detalladas como el analisis de los impactos directos, tales como el 
efecto en las aguas de Estados Unidos, que se calcula en fracciones de acre. 


Tal como se trato en la Seccion 3.18, Crecimiento regional, del EIR/EIS, el analisis que llevo a cabo la Autoridad 
Ferroviaria y la FRA demuestra que el sistema del HST tiene potencial para inducir cierto grado de crecimiento e 
intensificar el crecimiento en las areas cercanas a las estaciones. Se preve el crecimiento tanto poblacional como 
laboral en los condados de Fresno, Kings, Tulare y Kern a una tasa anual promedio mas alta que en todo 
California, las cuales se describen en la Seccion 3.18. El analisis sobre el aliciente para el crecimiento de la 
Seccion 3.18 del EIR/EIS demuestra que en los condados analizados dentro del area de estudio (Fresno, Kings, 
Tulare y Kern) se estima que las alternativas del HST induciran de alguna manera mayor crecimiento poblacional 
(cerca de un 3% mas de la poblacion total) y crearan mas oportunidades laborales a futuro (cerca de un 4% mas 
del total de empleos) que si ocurriera donde no hay una alternativa de proyecto (remitase a la Tabla 3.18-18 del 
EIR/EIS). El HST ayudaria a brindar oportunidades laborales en los condados del Valle de San Joaquin, que 
tradicionalmente tienen tasas de desocupacion mas altas que el promedio en todo el estado, y fomentaria un 
crecimiento mas compacto en torno a las estaciones propuestas a una intensidad mayor que la actual. Ademas, el 
proyecto redireccionara el crecimiento de desarrollo a las ciudades centrales, en conjunto con el Proyecto de Ley 
del Senado (SB) 375 (legislation estatal que exige a los objetivos regionales poner en practica iniciativas para la 
reduction de las emisiones de gas del efecto invernadero [GHG, por sus siglas en ingles]) y planes futuros de las 
ciudades de Fresno y Bakersfield, y reducira la presion para la conversion futura de las tierras de cultivo al 
promover inversiones en torno a las estaciones en Fresno y Bakersfield, en lugar de que se efectuen en areas 
perifericas. 


El impacto en el empleo relacionado con la construction y la operation del HST se calculo mediante el empleo de 
un modelo de multiplicadores II del Sistema de Modelamiento Regional de Insumo-Producto (RIMS, por sus siglas 
en ingles) en la region de los condados de Fresno, Kings, Tulare y Kern. El analisis del crecimiento poblacional y 
laboral actualizo los calculos de estos dos indices que originalmente se desarrollaron para el analisis de crecimiento 
del programa EIR/EIS en el area de la bahi'a hasta el valle central (Autoridad ferroviaria y FRA, 2008). El impacto 
potencial del crecimiento laboral inducido se evaluo sobre la base del potencial de repoblacion y la dimension de 
tierra necesaria para acomodar al crecimiento poblacional y laboral previsto. El analisis del consumo de tierra 
calculo el crecimiento poblacional y laboral que podri'a caber dentro de los Ifmites de crecimiento urbano 
delineados por los planes generales vigentes de los condados de Fresno, Kings, Tulare y Kern, y las ciudades de 
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Hanford, Visalia, Corcoran, Wasco, Shaffer y Bakersfield. Los calculos en cuanto a poblacion, empleo y consumo 
de tierras fueron revisados para caracterizar los posibles impactos secundarios (ver Seccion 3.18.3, Metodos para 
evaluar impactos). 

Teniendo en cuenta donde no hay una alternativa de proyecto, se estima que la poblacion de Fresno, Kings, 

Tulare y Kern aumentara mas del 59%, 75%, 80% y 81%, respectivamente, entre 2010 y 2035. Se espera que las 
tasas de empleo aumenten alrededor de 35% en Fresno, 11,5% en Kings, 25,5% en Tulare y 19,5% en Kern 
entre 2010 y 2035. Remitase a la Tabla 3.18-4. Si bien los recientes cambios en la economia han desacelerado 
este crecimiento, se espera que continuen las tendencias generates a largo plazo, ya que la region atrae a 
personas que buscan viviendas asequibles, y las ciudades de Fresno y Bakersfield son los principales centres 
economicos. 

El analisis del EIR/EIS demuestra que las alternativas del HST crearan oportunidades adicionales de empleo y 
comerciales y atraeran empleos con salarios mas altos en comparacion de si no se realiza el proyecto durante la 
construction y operation del tren (ver Seccion 3.18). Asimismo, se estima que el proyecto del HST aumente la 
poblacion en la region comprendida por estos cuatro condados en aproximadamente 110.649 personas (Tabla 
3.18-18[I3]) en comparacion de si no se realiza el proyecto. No obstante, las alternativas del HST solo 
aumentarian levemente el crecimiento poblacional y laboral proyectado mas alia del crecimiento que se produciria 
si no se realizara el proyecto. A pesar de la desaceleracion economica actual, se estima un crecimiento sustancial 
en el Valle de San Joaquin en las proximas decadas. Por ejemplo, las proyecciones de poblacion para California y 
los condados del Departamento de Finanzas (DOF, 2013) anticipan que la poblacion del condado de Fresno 
aumentara 394.217 habitantes entre 2010 y 2035 y, durante el mismo periodo, el condado de Kern registrara 
643.531 residentes mas, el condado de Kings, 67.058 residentes y el condado de Tulare, 238.956 residentes. El 
analisis de los planes generales actuales de las ciudades y condados dentro de la region hallo que las ciudades 
tienen suficientes areas en sus esferas actuales de influencia para alojar el crecimiento previsto para 2035, asi 
como tambien el crecimiento proveniente del HST. Tener capacidad para admitir el crecimiento proveniente del 
HST no impondria una carga adicional de la conversion de tierras de cultivo a future, o la extension futura de la 
infraestructura publica mas alia de lo que esta planificado actualmente. 

Reubicacion y desplazamiento de grandes distancias hacia el lugar de trabajo 

El analisis sobre el aliciente para el crecimiento en el EIR/EIS contemplo la posibilidad de que las personas se 
muden desde la costa a viviendas menos costosas en el Valle Central, incluidos los pasajeros interurbanos. No 
obstante, se desconocen las condiciones futuras necesarias para identificar los lugres donde dichos pasajeros 
interurbanos podrian vivir, que incluyen la ubicacion de los centres laborales, el tipo de empleo, el rango de 
salario, precio del combustible, planes y reglamentaciones de uso de la tierra locales y regionales. Por lo tanto, 
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proyectar el alcance y las ubicaciones especificas de crecimiento proveniente de las reubicaciones desde la costa 
seria un esfuerzo especulativo que no se ha tornado. Algunos comentarios afirman que el tiempo de viaje 
reducido entre el Valle de San Joaquin, con sus costos de vivienda relativamente bajos, y el area de la bahfa y la 
Cuenca de Los Angeles, donde los salarios y los costos de vivienda son mas altos, resultaria en una cantidad 
significativa de residentes de la costa que se mudan al Valle y viajan al trabajo en el sistema del HST. No 
obstante, el tiempo de viaje solo no determina un modo y una distancia razonable de desplazamiento hacia el 
lugar de trabajo. La predisposicion para reubicarse con el proposito de ahorrar en los gastos de vivienda va en 
funcion del costo de vivienda, la calidad de la vivienda disponible (incluida la calidad de las escuelas), el tiempo de 
viaje y el costo del viaje diario al lugar de trabajo. 

El HST no sera un servicio de tren suburbano con subsidio y costo menor al del mercado, sino que proporcionaria 
un recorrido rapido de largas distancias a un precio segun las tarifas del mercado comercial. Se espera que las 
tarifas del HST esten ligadas a las tarifas aereas tfpicas. El costo de las tarifas desalentara la reubicacion y el 
desplazamiento diario desde y hacia el area de la bahfa y la Cuenca de Los Angeles. 

Crecimiento en las estaciones del HST propuestas 

La intensification del desarrollo a futuro cerca de las estaciones de Fresno y Bakersfield ayudarfa a maximizar la 
cantidad de pasajeros en todo el sistema, respaldar los cambios en el plan de uso de la tierra local cerca de las 
estaciones que promueve el Proyecto del Valle San Joaquin y se anticipa en los Planes Generates de las Ciudades 
de Fresno y Bakersfield, y reducir la demanda de nuevas areas de desarrollo hasta el punto que parte del 
crecimiento anticipado a futuro para la region seria captado por los distritos orientados al transporte publico (TOD, 
por sus siglas en ingles) de uso combinado que se conciben para las areas en torno a las estaciones. 

La estacion regional Kings/Tulare (ya sean las alternativas del oeste o este) no es consistente con los planes 
generates tanto del condado Kings como de la Ciudad de Hanford, ni tampoco se aborda en el Proyecto del Valle 
de San Joaquin. El sitio de la alternativa del oeste esta en Ifnea con las tendencias de urbanization en el area de 
Hanford; por el contrario, el sitio de la alternativa del este esta rodeado por tierras agri'colas. El desarrollo de esta 
estacion reforzarfa la importancia de Hanford como centra de transporte, pero no generarfa un desarrollo de 
mayor densidad en el centra de la ciudad. 

La Autoridad ferroviaria ha determinado que el desarrollo del area de la estacion y la captation de valor en y 
alrededor de los sitios de la estacion son fundamentales para promover la cantidad de pasajeros del HST y 
reconocer la necesidad de trabajar con los gobiernos locates para garantizar que se adopten e implementen 
poh'ticas efectivas del uso de la tierra. Por lo tanto, la Autoridad ferroviaria ha desarrollado los Principios y Pautas 
Generates para el Desarrollo del Area de la estacion del HST (se aborda en la Section 3.13, Planificacion de la 
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estacion, uso de la tierra y desarrollo) que articulan los siguientes principios para el desarrollo en torno a las 
estaciones urbanas: (1) densidad de desarrollo mayor que el promedio de la comunidad; (2) uso de la tierra 
combinado; (3) desarrollo compacto, de alta calidad orientado al peaton; (4) un centra activo y definido; (5) 
estacionamiento limitado y administrado y (6) liderazgo publico (Autoridad 201 l a ). La Autoridad ferroviaria y la 
FRA, junto con la Agencia para la Protection del Medio Ambiente (EPA, por sus siglas en ingles), el Desarrollo 
Urbano y de Vivienda de EE. UU. y la Administration Federal de Transporte (FTA, por sus siglas en ingles), se han 
involucrado en un "Memorando de entendimiento para lograr un sistema ferroviario de alta velocidad 
ecologicamente sustentable en California", que incluye el objetivo comun de integrar el acceso y las instalaciones 
de la estacion del HST con la estructura de los barrios circundantes (Autoridad ferroviaria y FRA, et al. 2011), 
disponible en la pagina web de la Autoridad ferroviaria. 

Estos principios han estado a la vanguardia durante la revision ambiental a nivel del proyecto y seran 
particularmente importantes en la selection de lugares para la estacion, incluidos aquellos en Fresno y Bakersfield, 
y en la implementacion del desarrollo de la estacion. Los principios de desarrollo del area de la estacion del HST 
recurren a las estrategias de los distritos orientados al transporte publico (TOD) de MTC, el sistema de Transito 
Rapido del Area de la Bahia (BART, por sus siglas en ingles) y el Consejo de Gobiernos del Area de Sacramento, 
entre otros, que han estado en vigencia para dirigir el crecimiento compacto a corta distancia de las estaciones 
ferroviarias y otras instalaciones de transito. La Autoridad ferroviaria reconoce que el uso de la tierra esta al 
alcance del gobierno local y confirma que los gobiernos locales adoptaran un rol clave en la implementacion del 
desarrollo del area de la estacion. Este rol implicarfa adoptar planes, polfticas, disposiciones de planificacion 
urbanfstica e incentivos para lograr una mayor densidad y aprobar una combination de usos de la tierra dentro de 
un radio de 1/2 milla, como mi'nimo, en torno a las estaciones del HST propuestas, segun se establece en los 
Principios y Pautas Generales para el Desarrollo del Area de la estacion del HST. La Autoridad ferroviaria ha 
ofrecido unir los fondos con las agencias locales para la planificacion del area de la estacion. La Autoridad 
ferroviaria ha firmado un acuerdo con la ciudad de Fresno, ademas de proporcionarle fondos y asistencia tecnica, 
para el desarrollo de un plan para el area de la estacion que refleje los Principios y Pautas Generales de la 
Autoridad. La Autoridad ferroviaria se ha ofrecido a proporcionar financiamiento y asistencia similares a la ciudad 
de Bakersfield y, a pesar de que la ciudad todavfa no se ha postulado, el financiamiento continua disponible. 

Como se trato anteriormente, se espera que haya un crecimiento dentro de la region tanto donde no hay una 
alternativa de proyecto como con el sistema del HST. Las ciudades de Fresno y Bakersfield ya cuentan con 
polfticas de planes generales que promueven centres de mayor densidad, han emprendido actividades de 
redesarrollo para ayudar a revitalizar sus centres y estan considerando polfticas de planes generales mas solidas 
que fomentarfan los usos combinados cerca de las estaciones del HST (es decir, borrador del Plan Comunitario de 
los barrios del centre de la ciudad de Fresno en curso desde mayo de 2011). El Proyecto del Valle de San Joaquin 
promueve, en terminos generales, el desarrollo de mayor densidad cerca de las estaciones del sistema del HST 
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propuesto. Se espera que las "estrategias de comunidades sustentables" o "estrategias de planificacion 
alternativa" que seran adoptadas por las Agencias de Planificacion Metropolitana en los condados de Fresno, 

Kings, Tulare y Kern conforme a la SB 375 (2008) incluyan politicas e incentivos para el financiamiento del 
transporte que fomentaran patrones de desarrollo compacto a fin de cumplir con los objetivos de reduccion de las 
emisiones de gas del efecto invernadero de la region para automoviles y camionetas livianas (5% hacia el 2020 y 
10% hacia el 2035). Por lo tanto, el proyecto no solo es coherente con los planes locales vigentes de Bakersfield y 
Fresno, sino que realmente ayudaria a crear un mercado y ayudaria al gobierno local a emplear este mercado para 
intensificar el desarrollo cerca de las estaciones del HST, en respaldo de dichos planes, para ajustarse a las 
necesidades de los pasajeros del HST. Ese impulsor del mercado no existirfa sin el sistema del HST. 


Las Propuestas de Diseho para el Desarrollo Orientado al Transporte Publico del Informe Final de Fresno (UC 
Bekerley, 2010) analizaron el posible efecto de una estacion de HST en el centra de Fresno. El informe identified 
una gran cantidad de parcelas vaci'as e infrautilizadas (por ejemplo, lotes de estacionamiento en la superficie) en 
las areas adyacentes al corredor UPRR, que estan disponibles para el desarrollo de repoblacion en el area del 
centra de la ciudad. Ademas, el informe destaco de que manera las amplias calles del area del centra brindan 
oportunidades para desarrollar aceras, vistas de la calle y carriles para bicicletas mas extensos. El desarrollo de 
mayor densidad en las areas de la estacion se traducirfa en niveles mas altos de transito, y las estaciones se 
convertirian en centres de transito principales. Se atraeria el desarrollo de oficinas en el area debido a las mejoras 
en el acceso a los mercados mas importantes de Los Angeles y el Area de la Bahia, y la estacion se convertiria en 
un destino de 18 horas a medida que lleguen al area mas negocios comerciales. 
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Se recibieron numerosos comentarios de 
residentes de comunidades donde no se 
ubicaran estaciones, tales como Corcoran, 
Wasco y Shatter, que senalan que se verian 
afectados negativamente y que no recibiri'an 
ningun tipo de beneficio en comparacion con 
las comunidades que cuentan con estaciones 
ferroviarias. Entre los impactos que generan 
cierta preocupacion se incluyen la division de 
la comunidad, adquisiciones, impacto 
agricola, cambios visuales, ruido y polvo. 


Las estaciones del HST estan previstas para las areas de Fresno, Hanford y Bakersfield. Con la alternativa 
preferente propuesta por el personal, las vias del HST recorrerian Wasco, Shatter y las comunidades no 
incorporadas fuera de estas ciudades, pero no existirfan estaciones alii. En gran parte de la region, las alternativas 
del HST siguen las li'neas de trenes existentes en los corredores de transporte establecidos, pero aun podrian 
afectar a las comunidades al extender la actual division de la comunidad, desplazar viviendas y comercios e 
introducir una nueva fuente de ruido y un elemento visual prominente. Los impactos en los recursos (tales como 
transporte, ruido y calidad del aire) que tienen potencial de afectar la cohesion de la comunidad se presentan en 
la Seccion 3.12.8. Se ha desarrollado la Medida de mitigacion SO N. ° 1 para reducir los impactos en las 
comunidades residenciales rurales fuera de las areas de la estacion del HST que podrian experimentar 
consecuencias significativas asociadas con las alternativas del proyecto. 

Muchas de las comunidades a lo largo del area del proyecto del HST se encuentran en las adyacencias a las vias 
de trenes de carga y pasajeros. Los trenes que pasan a traves de los cruces a nivel actuales deben tocar la bocina 
como advertencia al trafico y a los peatones que se aproximan, que con frecuencia es muy perturbador para los 
residentes cercanos. A diferencia de los trenes de carga, los requisites del HST en las vias con pasos a desnivel no 
implican ruido de bocina. El HST generara ruido y, como se analizo en la Seccion 3.4.5, sin medidas de 
mitigacion, los efectos del ruido en muchos receptores sensibles de areas rurales junto con las alternativas del 
HST tendrian una intensidad considerable segun la Ley Nacional sobre Politica Ambiental (NEPA, por sus siglas en 
ingles) y el impacto seria significativo conforme a la Ley de Calidad Ambiental de California (CEQA, por sus siglas 
en ingles). Estos efectos se reducirian a un nivel menos significativo en la mayoria de los lugares mediante la 
implementation de las medidas de mitigacion propuestas que se presentan en la Seccion 3.4.7. Las Figuras 3.4-15 
a 3.4-19 muestran los lugares que cumplen con los criterios para la construccion de barreras de sonido para todas 
las alternativas del HST. Los receptores de sonido que se vean afectados intensamente en las areas rurales que 
no seran mitigados con una barrera de sonido recibiran otras formas de mitigacion, tales como aislamiento para 
edificios o el pago de elementos de conservation del ruido en la propiedad. 

Los impactos esteticos y visuales que surjan a partir de la introduccion de nuevas estructuras, como las vias del 
HST y los pasos elevados del tren, se distribuiran a lo largo de toda la alineacion, aunque podrian percibirse mas 
prominentes en estas comunidades. Remitase a la Seccion 3.16, Aspectos esteticos y recursos visuales, para 
obtener la information completa sobre los impactos y las medidas de mitigacion propuestas para abordar estos 
problemas, incluida AVR-MM#2f: Tratamiento del paisaje a lo largo de los pasos elevados del Proyecto del HST y 
elementos de llenado conservados del HST. En los puntos donde el carril elevado o paso elevado es adyacente a 
las areas residenciales, la Autoridad ferroviaria plantara arboles a lo largo de los hordes del derecho de paso para 
ayudar a reducir el contraste visual. La Autoridad tambien plantara vegetation en las tierras adquiridas para el 
proyecto una vez que se termine la construccion. Este tipo de medida de mitigacion se utiliza comunmente en los 
proyectos de gran infraestructura para minimizar los impactos que surgen a partir de la introduccion de nuevas 
estructuras. Ademas, SO-MM N. ° 7, Desarrollar medidas para minimizar el potencial del deterioro fisico, explica 
que la Autoridad se ha comprometido a trabajar con las comunidades afectadas sobre el diserio de estas 
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caracteristicas, en consistencia con el Memorando Tecnico 200.3, Pautas esteticas para las estructuras que no 
pertenecen a la estacion. 

El proyecto del HST exigira el desplazamiento de instalaciones residenciales, comerciales y comunitarias en estas 
comunidades. Consulte FB-Respuesta-SO-Ol para obtener la informacion completa sobre la adquisicion de 
propiedades, desplazamientos y reubicaciones. La Autoridad debe cumplir con la Ley Federal de Asistencia en 
Reubicacion Uniforme y las Polfticas de Adquisicion de Propiedades (Ley de Uniformidad). La ley y sus reformas 
brindan orientacion sobre como las agencias federales, o las agencias que reciben asistencia financiera federal 
para un proyecto, compensaran los impactos en los propietarios o arrendatarios de viviendas, que deben 
reubicarse si son desplazados por el proyecto. Para asegurar el cumplimiento de la Ley de Uniformidad, la 
Autoridad ha adoptado el Manual de Derecho de Paso del Departamento de Transporte de California (Caltrans) 
como base para todas las reubicaciones residenciales y comerciales del proyecto. En concordancia con la Ley de 
Uniformidad y el Manual de Derecho de Paso de Caltrans, la Autoridad compensara a todos los propietarios o 
arrendatarios de viviendas, que se aplica a todos los bienes inmuebles. Todos los beneficios y servicios se 
proporcionaran de manera equitativa sin tomar en cuenta la raza, el color, la religion, la edad, el origen nacional o 
discapacidad, tal como se especifica en el Titulo VI de la Ley de Derechos Civiles de 1964. Este Programa de 
Asistencia en la Reubicacion fue desarrollado para ayudar a las personas desplazadas a mudarse con los menores 
inconvenientes posibles y se ha utilizado con frecuencia en los proyectos de gran infraestructura que desplazan a 
grandes cantidades de residencias y negocios. Ademas, se lo considera una practica estandar exitosa para la 
mitigacion de impactos en los propietarios de viviendas individuales. 

La posibilidad de reducciones a corto plazo en los impuestos sobre las ventas y los ingresos tributarios sobre el 
patrimonio en estas comunidades se analiza en la Seccion 3.12.8, ya que la necesidad de adquirir tierras para el 
proyecto implicara la reubicacion de residencias y negocios a lo largo de la alineacion del proyecto. Consulte FB- 
Respuesta-SO-05 para obtener la informacion completa sobre el impuesto sobre las ventas y la perdida de la 
propiedad. El analisis de la Seccion 3.12.8 describe como puede ocurrir la reduccion a corto plazo en los 
impuestos tributarios sobre el patrimonio debido a la adquisicion de la propiedad al quitar las parcelas del registro 
de contribuyentes del condado. Esta suma calculada oscila entre un minimo de 0,03% del impuesto tributario 
sobre el patrimonio del total del ano fiscal 2009-2010 en el condado de Tulare y un maximo de 0,2% en el 
condado de Kings. Por consiguiente, la intensidad es insignificante para todas las alternativas, ya que el impacto 
economico es mensurable, pero no seri'a perceptible para los residentes de la comunidad. Se preven algunas 
reducciones a corto plazo del impuesto sobre las ventas, ya que la necesidad de adquirir tierras demandara la 
reubicacion de negocios a lo largo de la alineacion del proyecto. Si bien las reubicaciones en la misma proximidad 
limitaran las perdidas en el impuesto sobre las ventas para las jurisdicciones locales, la posibilidad de perdidas 
temporarias del impuesto sobre las ventas permaneceria, ya que los negocios podrian cerrar en forma temporaria 
durante estas reubicaciones o bien algunos de ellos podrian decidir cerrar definitivamente en lugar de reubicarse 
en otro lugar. Gracias a la asistencia en la reubicacion provista segun la Ley de Uniformidad, que incluye 
asistencia para encontrar una nueva propiedad, gastos de mudanza y obtencion de permisos, las reducciones 
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temporarias del impuesto sobre las ventas como consecuencia del desplazamiento del negocio serian mi'nimas. 

Esta suma oscila entre un mi'nimo de 0,01% del impuesto sobre las ventas combinado del total del ano fiscal 
2009-2010 recaudado en los condados de Kings, Tulare y Kern y un maximo de 0,09% en el condado de Fresno. 

La Seccion 3.12.8 detalla la manera en que las compras relacionadas con el proyecto que se realicen en las obras 
de construccion generaran mayores impuestos sobre las ventas en las ciudades y condados comprendidos dentro 
del area del proyecto. A menos que esten exentas, todas las operaciones por bienes tangibles relacionadas con el 
proyecto quedaran sujetas al impuesto sobre la venta. Esto incluye materiales como gasolina, petroleo y piezas 
que se compraran a nivel local. Por otra parte, los comercios nuevos o actuales dentro del area del proyecto que 
suministren bienes y servicios a los trabajadores de la construccion (por ejemplo, tiendas minoristas, estaciones de 
gas, bancos, restaurantes y empresas de servicios) podrfan beneficiarse del aumento en la clientela. El proyecto 
generara ganancias estimadas de $1,5 millones por ano en impuestos sobre las ventas nuevas para la region a 
traves de los gastos del proyecto en construccion y operacion. En consecuencia, la ganancia anual prevista en el 
impuesto sobre las ventas a partir de los gastos del proyecto es mayor que la perdida prevista por las 
reubicaciones residenciales y de comercios. 

Beneficios del proyecto 

Tal como se trato en el Capitulo 1, la poblacion de California evidencia un crecimiento rapido y, a menos que se 
identifiquen nuevas soluciones de transporte, el trafico solo estara mas congestionado y las demoras en los 
aeropuertos seguiran en aumento. El objetivo del HST de Fresno a Bakersfield incluye proporcionar una 
alternativa de viaje entre los principales centros urbanos y conectividad a los aeropuertos, sistemas de transporte 
publico y la red de autopistas en el sur del Valle de San Joaquin. Las necesidades de transporte de muchas de las 
comunidades del area del proyecto del HST estan cubiertas actualmente por Amtrak. El Plan Estrategico del 
Corredor San Joaquin (Caltrans 2008b) y el Plan de Desarrollo de Servicio del Corredor San Joaquin (Caltrans, 
2013) reconocen que los trenes de pasajeros de Amtrak actuales tienen la oportunidad de conectarse con el 
sistema del HST y funcionar como colectora o camino de distribution, y contribuyen a un programa de mejoras 
que aumentara la cantidad de pasajeros de trenes, los ingresos, la capacidad y la confiabilidad dentro del 
corredor. Las estaciones conjuntas en las principales ciudades tales como Fresno, Bakersfield, Sacramento y 
Merced se convertiran en puntos de intercambio que les permitiran a los pasajeros hacer transferencias entre 
Amtrak y el sistema del HST. Durante la construccion del HST, Amtrak tiene la oportunidad de "oanectar" el 
servicio en distintas regiones, como por ejemplo entre el Area de la Bahia y Merced y entre Los Angeles y 
Palmdale. Como resultado, incluso las comunidades que no estan ubicadas en las areas adyacentes inmediatas a 
la estacion del HST se beneficiaran de la mejorada conectividad de Amtrak con el sistema del HST. 

El sistema del HST tambien sera provechoso para las comunidades de la region, ya que mejoraran su acceso a 
empleos y servicios, reduciran el tiempo de viaje y la congestion del trafico y tendran nuevas oportunidades 
laborales a traves de la construccion y la operacion del proyecto. Las tasas de desocupacion en toda la region de 
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los cuatro condados mencionados se encuentran entre las mas altas del estado. Desde octubre de 2010, las tasas 
de desempleo registradas fueron de 15,7%, 15,0%, 15,9% y 14,4%, respectivamente, en los condados de Fresno, 
Kings, Tulare y Kern (CEDD, 2010). Se estima que el tramo entre Fresno y Bakersfield del HST creara 
aproximadamente 22.800 empleos en el equivalente a tiempo complete de un ano en los condados de Fresno, 
Kings, Tulare y Kern durante todo el periodo de construccion. Los empleos directos en el sector de la construccion 
comprenden alrededor del 33% de este calculo total, o aproximadamente 7.600 empleos en el equivalente a 
tiempo complete de un ano, mientras que los empleos indirectos y generados al ano en la region comprenden 
aproximadamente el 67% de este total, o cerca de 15.200 empleos. Durante la actividad pico de construccion 
(2015-2018), se necesitaran alrededor de 4.570 trabajadores por ano (es decir, unos 1.600 empleos directos en el 
sector de la construccion y 3.150 empleos indirectos y generados en otros sectores). Con la incorporation de un 
importante proyecto de construccion, como el tramo entre Fresno y Bakersfield, el aumento en la demanda de 
trabajadores y gastos en la region estimulara las economfas locales. Debido a las altas tasas de desempleo de la 
region y la perdida de empleos en el sector de la construccion durante la recesion, se espera que la mano de obra 
regional actual satisfaga la demanda de estos empleos. 


Por otra parte, se crearan empleos a largo plazo para operar y mantener el funcionamiento del proyecto, asi como 
empleos relacionados con las mejoras en la conectividad de la region con el resto del estado. Tal como se 
presento en la Section 3.12.8, se estima que se crearan alrededor de 47.500 empleos nuevos hacia 2035 en la 
region como resultado de la operation del sistema del HST. El total mencionado incluiria los empleos directos para 
operar y mantener el funcionamiento del proyecto en la region (alrededor de 2.000 empleos), los empleos 
indirectos y generados para dar apoyo a estos nuevos trabajadores y los empleos adicionales creados como 
resultado del crecimiento de la economia regional en su totalidad. Se estima que la cantidad total de empleos 
nuevos creados signifique un aumento del 3,2% del empleo total por encima de los 1,4 millones de empleos 
nuevos estimados para el 2035 en la region donde no hay una alternativa de proyecto (Cambridge Systematics, 
2010). Las ciudades y comunidades a lo largo del area del proyecto del HST poseen tasas de desempleo mayores 
e ingresos per capita menores que el estado en su totalidad. Para garantizar que estos empleos beneficien a las 
areas con dificultades economicas de la region, la Autoridad ha adoptado la Politica de Beneficios para la 
Comunidad (CBP, por sus siglas en ingles), que ayuda a eliminar las barreras en la busqueda de trabajadores 
capacitados, incluidos los pequenos negocios, emprendimientos comerciales desfavorecidos, emprendimientos 
comerciales de veteranos de guerra con discapacidad, negocios de propiedad de mujeres y micronegocios que 
quieren participar en la construccion del tren de alta velocidad. La CBP exige que los contratos de diseno y 
construccion del proyecto se adhieran a la Iniciativa Nacional de Contratacion Dirigida, que estipula que al menos 
30% de todas las horas laborales del proyecto deben ser cubiertas por Trabajadores Seleccionados de la Iniciativa 
Nacional y 10%, como rrnnimo, de las horas de estos trabajadores deben ser cubiertas por Trabajadores 
Desfavorecidos. Este aspecto, junto con otras politicas de contratacion, asegurara que las oportunidades 
laborales y comerciales creadas por el proyecto sean accesibles a las comunidades locales. 
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Muchos comentarios expresaron el apoyo o la 
oposicion a BNSF u otras alternativas, que se 
basaron con frecuencia en los impactos 
especfficos en las propiedades, la agricultura 
o los recursos biologicos. 


Varios comentarios sobre el respaldo o la oposicion a las alternativas del tramo de Fresno a Bakersfield incluyeron 
opiniones en relacion a la alineacion que sigue a los corredores de transporte actuales e inquietudes sobre los 
impactos, que destacaron aspectos tales como el desplazamiento (de comercios y hogares), ruido y vibracion, 
transporte, tierras agricolas, recursos visuales y esteticos e impactos en la calidad del aire relacionados con la 
construccion en propiedades o comunidades especificas. Entre algunos de los comentarios, los motivos por los 
cuales se respaldarfa una alternativa determinada incluyeron los beneficios economicos, como los empleos que se 
crearan a partir de las Instalaciones de mantenimiento pesado (HMF, por sus siglas en ingles) cercanas y las 
mejoras en las comunidades a partir de la construccion y presencia del HST. 

Seguir los corredores de transporte y servicios publicos actuales ha sido un componente fundamental de la 
planificacion del proyecto del HST que comenzo con el Programa EIR/EIS a nivel estatal y continuo con el 
Programa EIR/EIS del Area de la Bahia al Valle Central y el EIR/EIS a nivel del proyecto. La proposicion 1A 
tambien incorpora a los criterios de rendimiento del sistema del HST cierto enfasis en seguir los corredores de 
transporte y servicios publicos actuales en la medida posible, segun lo determine la Autoridad, como mecanismo 
para reducir el impacto en las comunidades y el ambiente (Codigo de Servicios Publicos § 2704.09). La Autoridad y 
la FRA han hecho un gran esfuerzo para maximizar el uso de los corredores de transporte actuales para minimizar 
los posibles impactos en las tierras agri'colas. Sin embargo, esto debe equilibrarse con las consideraciones de 
minimizar los posibles impactos en las areas urbanizadas (tfpicamente, referidas al ruido y al desplazamiento de 
viviendas y negocios). Asimismo, las operaciones del HST imponen requisites de diseno que no siempre se ajustan 
a la alineacion de los corredores de transporte actuales y, por consiguiente, no es factible construir el proyecto 
exclusivamente dentro de dichos corredores (consulte tambien FB-Respuesta-GENERAL-02). Muchos de los 
corredores actuales no son lo suficientemente rectos, ni los radios de sus curvas tienen una longitud suficiente 
para soportar la operation a alta velocidad en la totalidad de su extension y, en muchos casos, no se puede 
mantener la velocidad necesaria para satisfacer los requisites de tiempo de viaje de la Proposicion 1A. En 
consecuencia, la alineacion del HST que siga dicho corredor no podria cumplir con el objetivo y la necesidad del 
proyecto. Por otra parte, las consideraciones de seguridad dictan la necesidad de separar el HST de las carreteras 
y trenes convencionales (remitase a la Section 2.4.2.1, Requisites de alineacion). 

El EIR/EIS presenta una description general de las diferencias relativas entre las caracterfsticas ffsicas y operativas 
y las posibles consecuencias ambientales asociadas con las alternativas de alineacion norte-sur y las ubicaciones 
de las estaciones del HST. Las caracterfsticas ffsicas/operativas incluyeron alineacion, longitud, costos de capital, 
tiempo de viaje, cantidad de pasajeros, capacidad de ser construido y cuestiones operativas. Los posibles 
impactos ambientales abarcaron temas relacionados con el transporte (calidad del aire, ruido y vibracion y 
energfa), el entorno humano (uso de la tierra e impacto en la comunidad, tierras de cultivo y agricultura, recursos 
esteticos y visuales, aspectos socioeconomicos, servicios publicos, materiales peligrosos y residuos), los recursos 
culturales (recursos arqueologicos, propiedades historicas) y recursos paleontologicos, el ambiente natural 
(geologfa y peligros sfsmicos, hidrologfa y recursos del aqua, y recursos biologicos y humedales) y los recursos de 
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la Seccion 4(f) y Seccion 6(f) (parques, areas recreativas, vida silvestre/refugios de aves acuaticas y sitios 
historicos). 

La Autoridad y la FRA utilizaron la informacion contenida en la recirculacion del borrador del EIR (RDEIR, por sus 
siglas en ingles) / en el suplemento del borrador del EIS (SDEIS, por sus siglas en ingles) y datos de las agendas 
federales, estatales y locales y del publico en general para identificar la Alternativa Preferente designada en el 
EIR/EIS Final. La decision de la Autoridad y la FRA tuvo en consideracion el proposito y la necesidad del proyecto, 
sus objetivos que se presentaron en el Capitulo 1, Proposito y necesidad del proyecto, asi como tambien los 
objetivos y los criterios del analisis de las alternativas y el potencial comparative de los impactos ambientales. 
Dentro del Corredor Ferroviario BNSF preferente para el tramo entre Fresno y Bakersfield, se identificaron 
alineaciones alternativas en las areas de Hanford, Corcoran, Allensworth, Wasco-Shafter y Bakersfield. La 
seleccion de la alineacion preferente en cualquiera de estas areas depende en gran medida de la seleccion de la 
alineacion preferente en otras areas. La alineacion preferente en cada una de estas areas se combina para dar 
forma a la Alternativa Preferente desde Fresno a Bakersfield, que equilibra el impacto general en el ambiente y las 
comunidades locales, los costos y las limitaciones en la capacidad de ser construido de las alternativas del 
proyecto evaluadas. 

El EIR/EIS Final evalua 11 alternativas de alineacion para el HST: la Alternativa BNSF, la Alternativa de Desvio 1 en 
el oeste de Hanford, la Alternativa Modificada de Desvio 1 en el oeste de Hanford, la Alternativa de Desvio 2 en el 
oeste de Hanford, la Alternativa Modificada de Desvio 2 en el oeste de Hanford, la Alternativa Elevada en 
Corcoran, la Alternativa de Desvio en Corcoran, la Alternativa de Desvio en Allensworth, la Alternativa de Desvio 
en Wasco-Shafter, la Alternativa en el sur de Bakersfield y la Alternativa Hibrida en Bakersfield. La Alternativa 
BNSF proporciona una alineacion continua entre Fresno y Bakersfield; las 10 alternativas restantes ofrecen 
variantes a dicha alineacion. 

El EIR/EIS tambien evalua cinco lugares para las estaciones: la Alternativa del Este en la Estacion Regional de 
Kings/Tulare, la Alternativa del Oeste en la Estacion Regional de Kings/Tulare, la Alternativa del Norte de la 
Estacion Bakersfield, la Alternativa del Sur en la Estacion de Bakersfield y la Alternativa Hibrida en la Estacion de 
Bakersfield, ademas del sitio de la estacion de Fresno seleccionado durante la aprobacion del tramo desde Merced 
a Fresno del sistema del HST. Asimismo, se evaluaron 5 alternativas de sitios para las HMF: la HMF Fresno Works- 
Fresno, la HMF Hanford-Condado de Kings, la HMF del Consejo de gobiernos de Kern-Wasco, la HMF al este del 
Consejo de gobiernos de Kern-Shafter y la HMF al oeste del Consejo de gobiernos de Kern-Shafter. 

Los impactos de las alternativas en sus 108 combinaciones se sintetizan en el Resumen Ejecutivo (VerTabla S-2). 
Se encuentra disponible una breve comparacion de los impactos relativos de las alternativas en la Seccion S.8.3. 

La Tabla S-4 revela los impactos de las alternativas de los sitios para las HMF. Las 10 alternativas de alineacion 
que se desprenden de la Alternativa BNSF se desarrollaron para reducir los impactos ambientales del proyecto del 
HST. Los principales beneficios e impactos de estas alternativas en relacion a la Alternativa BNSF se abordan en el 
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EIR/EIS y resumen brevemente a continuation. 


Las alternativas de desvi'o 1 y 2 al oeste de Hanford iran desde el oeste de la ciudad de Hanford. Estas 
alternativas implican la conversion de menos cantidad de acres de tierras agricolas para usos no relacionados con 
la actividad agrfcola. Debido a que estas alternativas de alineacion pasarian cerca de las comunidades de 
Grangeville y Armona, en caso de tener en cuenta estas alternativas en lugar de la alternativa BNSF, se registraria 
una cantidad apenas mayor de desplazamientos de viviendas y negocios y se veri'a afectado un gran numero de 
receptores de sonido sensibles. Asimismo, estas alternativas afectarfan a un mayor numero de recursos culturales 
con significado historico que si se tuviera en cuenta la Alternativa BNSF. 


Las alternativas modificadas de desvio 1 y 2 al oeste de Hanford resultan en impactos similares a los de las 
alternativas de desvio 1 y 2 al oeste de Hanford, aunque se perfeccionaron para evitar impactos en recursos 
culturales con significado historico en el area. 


La Alternativa Elevada de Corcoran implicara menos desplazamientos de viviendas y negocios que la Alternativa 
BNSF y generara menos trastornos en la red de carreteras de Corcoran. No obstante, este Alternativa podria 
causar impactos sonoros en receptores mas sensibles que la Alternativa BNSF y tener un mayor impacto visual en 
los residentes de la comunidad. 


La Alternativa de Desvio en Corcoran omite la ciudad de Corcoran, lo que generaria menos impactos sonoros en 
receptores sensibles, menos consecuencias en las comunidades de bajos ingresos y minoritarias, menos trastornos 
en la comunidad y menos desplazamientos de negocios que la Alternativa BNSF. La Alternativa de Desvio en 
Corcoran convertiria mas tierras agri'colas para usos no relacionados con la actividad y una mayor perdida de tierra 
protegida segun la Ley Williamson que la Alternativa BNSF. 

La Alternativa de Desvio en Allensworth evitara los impactos visuales y sonoros en el Parque Historico del Estado 
de Allensworth y la Reserva Ecologica de Allensworth, que estan protegidos por la Section 4(f) de la Ley de 1966 
del Departamento de Transporte. Esta alternativa tambien reducira la superficie de aguas jurisdiccionales que se 
ve afectada en forma permanente por el proyecto. Sin embargo, la Alternativa de Desvio en Allensworth 
convertira mas acres de tierras de cultivo para usos no relacionados con la actividad agricola y afectara mas acres 
de tierra conforme la Ley Williamson que la Alternativa BNSF. 

La Alternativa de Desvio en Wasco-Shafter omite las comunidades de Wasco y Shatter, lo que genera menos 
impactos sonoros, afecta menos acres de aguas de los Estados Unidos, menos comunidades de bajos ingresos y 
minoritarias, causa menos trastornos en la comunidad y menos desplazamientos de viviendas y negocios. Si bien 
la Alternativa de Desvio en Wasco-Shafter implicaria la conversion de menos acres de tierras agricolas para usos 
no relacionados con la actividad, podria causar una mayor perdida de tierras protegidas segun la Ley Williamson 
que la Alternativa BNSF. 
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La Alternativa en el sur de Bakersfield evitara la usurpacion del campus de la Escuela Secundaria de Bakersfield, 
generara menos reubicaciones de viviendas y negocios y tendra una reduccion menor en los impuestos sobre las 
ventas y el patrimonio que la seccion correspondiente de la Alternativa BNSF. Sin embargo, teniendo en cuenta 
esta alternativa, se tendri'a que desplazar una mayor cantidad de centros religiosos que en la Alternativa BNSF. 

La Alternativa Hibrida en Bakersfield tambien evitara la usurpacion del campus de la Escuela Secundaria de 
Bakersfield. Si bien esta alternativa exigira la reduccion de la velocidad, que afectara los tiempos de viaje totales, 
se disminuira la cantidad de hogares y centros religiosos afectados en el este de Bakersfield en comparacion con 
las alternativas BNSF y del sur de Bakersfield. 

Los barrios, en especial los que se encuentran en las cercanias de las estaciones urbanas del HST, podrian 
experimentar una creciente vitalidad una vez que el sistema este en funcionamiento en lo que respecta a mejor 
acceso, repoblacion residencial, crecimiento laboral y mas clientela en los negocios locales. El area en torno a las 
estaciones del HST podria mejorar la cohesion de la comunidad, ya que las mejoras en el area con el desarrollo de 
estaciones podrian generar nuevos puntos de encuentro para los residentes de los barrios circundantes. No 
obstante, tal como se menciono en la Seccion 3.12.8 Alternativas del HST, las comunidades que estan mas 
alejadas de las estaciones del HST, incluidos el Distrito Edison de Fresno, los distritos del noreste y noroeste de 
Bakersfield y Corcoran, no experimental estos beneficios. Tal como se trato en la Seccion 3.13, Planificacion de 
la estacion, uso de la tierra y desarrollo del EIR/EIS, no se propone ubicar los sitios para la estacion regional 
Kings/Tulare en centros urbanos. El sitio de la alternativa del oeste esta en linea con las tendencias de 
urbanization en el area de Hanford; por el contrario, el sitio de la alternativa del este esta rodeado por tierras 
agricolas. El desarrollo de esta estacion reforzaria la importancia de Hanford como centra de transporte, pero no 
generaria un desarrollo de mayor densidad en el centra de la ciudad, y posiblemente resultaria en la conversion de 
tierras agricolas. Se evidenciaran efectos moderados a corto plazo provenientes de los cambios fiscales y el 
desplazamiento agricola a partir de la alineacion BNSF y otras alternativas de alineacion en las areas no 
incorporadas de los cuatro condados. 


Resumen Comentario 

Respuesta 

GENERALIDADES 

FB-Respuesta-GENERALIDADES-ll: Comentarios con opinion solamente 

Algunos comentarios expresaron la opinion de 
una persona sobre el proyecto, pero no 
necesariamente apoyo u oposicion para una 
alternativa. 

Estos comentarios presentan opiniones sobre el proyecto. CEQA y NEPA requieren un EIR y EIS final para 
responder a los comentarios responsables recibidos sobre cuestiones ambientales (ver 14 CCR §15088(a) y 
Procedimientos de la FRA para Considerar Impactos Ambientales 14(s)). Los comentarios no abordan una cuestion 
ambiental pero fueron incluidos en el registro administrative del Proyecto. 
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FB-Respuesta-GENERALIDADES-12: Impacto del HST sobre servicio existente de Amtrak 


Algunos aspectos relacionados con los 
impactos asociados con la finalizacion del 
servicio del Amtrak y el modo en el que 
afectara a los usuarios y empleados actuales. 
Los comentarios crearon preocupaciones 
acerca de la perdida de la estacion del 
Amtrak en el centra de Hanford, que depende 
del Amtrak para transporter a las visitas y los 
clientes a los negocios del centra. La Ciudad 
de Hanford teme que la perdida de la 
estacion central del Amtrak pueda afectar 
negativamente la viabilidad economica del 
centra y las inversiones comunitarias 
relacionadas con la Ciudad. 


Cuando este completamente terminado, el HST funcionara de forma independiente del servicio del Amtrak 
apoyado por el estado. La decision acerca de continuar o no el servicio del Amtrak en la linea San Joaquin (usando 
la infraestructura existente del BNSF) se encuentra fuera del alcance de la Autoridad. El proyecto del HST no 
incluye planes para interrumpir el servicio del Amtrack a la estacion Hanford o a cualquier otra estacion/plataforma 
del Amtrak en el area de Fresno a Bakersfield. 

Conforme se describe en la Seccion 3.2.5.3 del EIR/EIS, se anticipa que el servicio ferroviario San Joaquin del 
Amtrak sera ajustado por las agencias que lo operan a fin de que funcione como un servicio alimentador del 
Sistema del HST. Cuando el San Joaquin se detenga en mas estaciones, se anticipa que se brindara un servicio de 
conexion para mantener la accesibilidad en los niveles de servicio actuales, o incluso mejores, a Bakersfield y, 
como un servicio alimentador, la linea de San Joaquin sera importante como apoyo de los pasajeros nuevos. 
Conforme se indica en el Plan de Negocios Revisado de 2012 (Autoridad 2012a), el Segmento Operativo Inicial 
(IOS, por sus siglas en ingles) de las operaciones del HSR incluira las secciones de Merced a Fresno y de Fresno a 
Bakersfield del Sistema del HST. Asimismo, conforme se indica en el Plan de Negocios Revisado de 2012, las 
operaciones de pasajeros del HST comenzaran, como primera opcion, con la finalizacion de las conexiones del IOS 
a la Cuenca de Los Angeles. El Amtrak brinda servicio al Valle de San Joaquin desde tanto el Area de la Bahia 
como la Cuenca de Los Angeles. La linea San Joaquin del Amtrak puede brindar servicio ferroviario de pasajeros, 
como alimentador, al IOS, y a todo el Sistema del HST una vez que se encuentre en funcionamiento. 


Tal como se menciono anteriormente, una vez que el HST se encuentre en funcionamiento, el Amtrak 
probablemente continuara como un servicio alimentador, brindando acceso a las estaciones del HST y servicio 
ferroviario entre las ciudades del Valle de San Joaquin que no poseen estaciones del HST. Conforme se menciona 
en la Seccion 2.4.4.2 del EIR/EIS, una Estacion Regional Kings/Tulare incluira un servicio de enlace al centra de 
Hanford como parte del funcionamiento de dicha estacion. Como resultado, el centra de Hanford continuara 
siendo facilmente accesible para los pasajeros del tren, ya sea que lleguen a traves de la linea del Amtrak o desde 
la estacion del HST. Con respecto a las estaciones Corcoran y Wasco del Amtrak, a pesar de las estructuras 
elevadas por debajo que originalmente se anticipo que requerirfan una reubicacion, la estacion Corcoran del 
Amtrak y la estacion Wasco del Amtrak y la plataforma de pasajeros permaneceran en su lugar. No habra 
interrupciones en el servicio del Amtrak. Por favor consulte las Secciones 3.2 y 3.16 para conocer mas sobre las 
estaciones Corcoran y Wasco del Amtrak. 
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Se presentaron muchos comentarios 
oponiendose al proyecto en general, sobre la 
base de una o mas razones, que incluyen el 
costo; la financiacion; los impactos sobre 
ciudades, condados, comunidades, tierras de 
cultivo, agricultura, ambiente natural, vida 
silvestre y habitat, calidad del aire, negocios, 
acceso a la tierra y areas residenciales. 


Conforme se menciona en el Capitulo 1 del EIR/EIS, la poblacion de California esta creciendo rapidamente y, a 
menos que se identifiquen nuevas soluciones de transporte, el trafico se congestionara mas y mas y las demoras 
en el aeropuerto continuaran incrementandose. El Sistema propuesto de 220-mph del HST proporcionara menores 
costos para los pasajeros que el transporte aereo para los mismos mercados de ciudad a ciudad y un servicio 
competitivo con el transporte automotor. Aumentara la movilidad al mismo tiempo que reducira la contaminacion 
del aire, disminuyendo la dependencia de los combustibles fosiles, protegiendo al medio ambiente a traves de 
reducir las emisiones de gases de efecto invernadero, y promoviendo un desarrollo sustentable en las areas 
cercanas a las estaciones, en comparacion con las tendencias existentes. Al transportar a las personas de forma 
mas rapida y con un costo menor que el actual, el Sistema del HST estimulara la productividad de California y 
tambien mejorara la economia. Consulte el debate bajo la Seccion 1.2.4, Necesidad Estatal y Regional, en el 
EIR/EIS. 

Los sistemas ferroviarios de alta velocidad en todo el mundo cubren sus propios costos operativos a traves de las 
ganancias, lo cual constituye un motivo clave por el cual 13 naciones han construido casi 10.000 millas de li'neas 
ferroviarias de alta velocidad en las ultimas decadas, y por el cual 24 pai'ses estan planificando y construyendo 
otras 16.000 millas. El analisis financiero del sistema de California, descrito en el Plan de Negocios Revisado de 
2012, claramente demuestra que los pasajes y las ganancias pueden cubrir completamente los costos operativos 
del sistema, sin requerir ningun subsidio operativo. 

Se anticipa que el Proyecto del HST sera financiado a traves de una combinacion de fondos federates, estatales y 
privados. A la fecha, la Autoridad aseguro la financiacion a traves del Programa de Pasajeros Ferroviarios entre 
Ciudades de Alta Velocidad de la FRA y la Proposicion 1A de California de la Ley del Bono para el Tren de 
Pasajeros de Alta Velocidad Confiable adoptada por los votantes en noviembre de 2008. A traves de estas fuentes 
de financiacion, California identified USD 6,33 mil millones para invertir en el desarrollo de su Proyecto del HST, 
que incluye aproximadamente USD 3,5 mil millones en fondos en subvenciones federates obligatorias a traves de 
los Acuerdos Cooperatives con la FRA. El uso de los fondos del bono de la Proposicion 1A fue objetado en el 
tribunal estatal y la objecion legal permanece pendiente. Se han identificado fuentes adicionales de 
financiamiento estatal en la forma de derechos de emision, pero aun no fueron asignados a la fecha de la 
publicacion del EIR/EIS. 

Oportunidades laborales 

El EIR/EIS calcula que se crearan aproximadamente 22.800 empleos en el equivalente a tiempo completo de un 
ano en los condados de Fresno, Kings, Tulare y Kern durante todo el periodo de construccion, segun la alternativa 
elegida (Seccion 3.12.8.2. del EIR/EIS Final). La Autoridad estima que el empleo permanente asociado con la 
operation del proyecto en la region comprendida por estos cuatro estados llegaria aproximadamente a 47.500 
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empleos hacia el 2035. Esto incluye los empleos directos para operar y mantener el funcionamiento del proyecto 
(aproximadamente 2.300 empleos), empleos indirectos y generados para dar apoyo a los nuevos trabajadores 
(alrededor de 3.200 empleos) y los empleos adicionales creados como resultado de las mejoras en la conectividad 
de la region con el resto del estado. 


Precio de los bo/etos 


El Plan de Negocios 2012 Revisado incluye un escenario donde las tarifas se fijan al 83% de las tarifas de los 
boletos de avion anticipados. De esta manera, se sigue la estrategia de los sistemas de HST en todo el mundo 
que establece tarifas por debajo de las tarifas de las aerolineas que apuntan al mismo mercado y por encima de 
los gastos en concepto de viaticos para el manejo en los mercados de viaje de distancias mas cortas. El nivel 
apropiado de la tarifa considerara la competencia directa de los viajes aereos y por tierra y los costos de servicio 
del sistema. Se espera que la estructura de fijacion de precios para los boletos sea similar a la de una Ifnea aerea, 
con diferentes clases de boletos y puntos de precio segun el horario y el dia de viaje, con cuanta anticipacion se 
compra el boleto antes de la fecha de salida, cuantas paradas hace el tren, entre otros aspectos. 


Calidad del a Ire 


A largo plazo, el HST ayudara a mejorar la calidad del aire en la cuenca de aire del Valle de San Joaquin al reducir 
las millas recorridas por vehiculo (VMT, por sus siglas en ingles) en comparacion con donde no hay una alternativa 
de proyecto. Los automoviles producen una proporcion mayor de los contaminantes del aire generados dentro de 
la cuenca del aire y, al reducir las VMT, tambien se reducen estas emisiones. En el largo plazo (aho 2035), el 
Proyecto del HST generaria menores aumentos en las emisiones de vehiculos motorizados que si no se realizara la 
alternativa del proyecto. Estas reducciones, junto con el Acuerdo Voluntario para la Reduction de Emisiones entre 
la Autoridad y el Distrito de Control de la Contamination del Aire en el Valle de San Joaquin, compensarian 
cualquier aumento en las emisiones a corto plazo asociado con la construccion del Sistema del HST en si mismo 
(remitase a la Section 3.3.6 del EIR/EIS). 


Vida silvestre y habitat 


Todas las alternativas del HST suponen efectos directos e indirectos en el habitat silvestre asi como tambien en las 
especies de plantas y fauna silvestre con estado especial. Los efectos pueden ser directos durante la preparacion 
del sitio y la construccion del proyecto o indirectos como consecuencia de los desagues, el ruido, el movimiento, 
los sobresaltos y el funcionamiento constante de la instalacion. Durante la preparacion del sitio, las comunidades 
de plantas, algunas de las cuales comprenden elementos del habitat silvestre, seran extraidas del area de 
construccion (es decir, areas donde se tenderan vias) antes de comenzar con las actividades de construccion 
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pesada. Durante esta etapa del proyecto, la vida silvestre sera desplazada o se vera afectada de otra manera 
como consecuencia de las tareas de limpieza, raspado y eliminacion de la vegetacion. El desplazamiento de la 
vida silvestre hacia el habitat adyacente provocara una creciente presion de supervivencia, ya que otros individuos 
competiran por los recursos finitos, que generalmente reduce las poblaciones locales por la reduccion del habitat. 

El paisaje previo al proyecto incluye restricciones en cuanto al movimiento de la vida silvestre, como por ejemplo, 
el desarrollo urbano SR 99 y las vi'as BNSF y UPRR. La Alternativa BNSF y 6 de las restantes alineaciones 
alternativas tendran impactos similares en el movimiento y los habitats silvestres. La Alternativa de Desvio en 
Allensworth evitara los impactos en la Reserva Ecologica de Allensworth y reducira la superficie de aguas 
jurisdiccionales que se veran afectadas en forma permanente por el proyecto. 

Tierras de cultivo 

En general, la cantidad de tierra que se quitara de la produccion agricola en los condados de Fresno, Kings, Tulare 
y Kern representa un porcentaje muy pequeno del total de tierras en produccion de los cuatro condados (ver 
Seccion 3.14.5 del EIR/EIS). La Autoridad adquirira la tierra de los propietarios cuya tierra se vea directamente 
afectada por el proyecto de acuerdo con la Ley Federal de Asistencia en Reubicacion Uniforme y las Politicas de 
Adquisicion de Propiedades (Ley de Uniformidad). La Ley de Uniformidad establece estandares minimos para el 
tratamiento y la compensation de individuos cuyo bien inmueble es adquirido por un proyecto de financiacion 
federal. Para obtener mas information sobre la Ley de Uniformidad, consulte la Seccion 3.12 del EIR/EIS y FB- 
Respuesta-SO-Ol. Ademas, el proyecto debe adherirse a los requisites de la Ley de Asistencia en Reubicacion de 
California, que se tratan en el Apendice 3.12-A del EIR/EIS. Aun asi, es posible que se produzcan trastornos 
temporarios en las operaciones agri'colas mientras se reasigna la produccion entre los propietarios y se reubican 
las instalaciones. Los sectores economicos relacionados, tales como los establecimientos de procesamiento, 
tambien podrfan sufrir algunos efectos multiplicadores a corto plazo como consecuencia de la reduccion en la 
produccion. 

Impactos en ia agricuitura 

El proyecto afectara de manera negativa las granjas particulares y otras operaciones agri'colas. La construction 
del Sistema del HST causara alteraciones o la eliminacion de infraestructura actual, tales como edificios y otras 
estructuras, bombas y pozos, reservorios/estanques de agua de descarga, sistemas de irrigation (incluidos lineas 
de distribution, canales y sistemas de circulation por gravedad), suministros electricos y accesos. Sin dudas, estas 
alteraciones y eliminaciones seran muy importantes para los propietarios y operadores de granjas particulares y, 
en casos extremos, podria ser inviable continuar con la operation agricola actual. 

El derecho de paso del HST cortara parcelas, incluidas las parcelas de tierras agricolas. A pesar de que sea 
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inevitable la ruptura de algunas parcelas con cualquiera de las alineaciones del HST, la Autoridad y la FRA se han 
esforzado mucho para minimizar este impacto a traves de la seleccion de la alineacion, las ubicaciones de 
estaciones y el diseno cuidadoso del proyecto. En algunas areas, la ruptura creara pequenos fragmentos de 
parcelas que representaran poca rentabilidad para las operaciones agricolas. Ti'picamente, estos fragmentos se 
ubicaran entre los derechos de paso de la carretera y la alineacion del HST. 


La Autoridad se compromete a trabajar con los propietarios agricolas para resolver o mitigar, si es posible, las 
adquisiciones que resultan en la division de tierras de cultivo. Las caracteristicas del diseno incluyen la creacion de 
un programa de consolidacion de tierras de cultivo para vender estos fragmentos de parcelas a los propietarios de 
tierras vecinas (ver Medida de mitigacion S0-MM#4 en la Seccion 3.12.11 del EIR/EIS Final). 


Impactos comerciales 

La construccion del proyecto exigira la adquisicion y reubicacion de una gran cantidad de negocios. La Autoridad 
adquirira la tierra de propietarios cuya tierra se vea directamente afectada por el proyecto de acuerdo con la Ley 
de Uniformidad. La Ley de Uniformidad establece estandares mfnimos para el tratamiento y la compensacion de 
individuos cuyo bien inmueble es adquirido por un proyecto de financiacion federal. Para obtener mas informacion 
sobre la Ley de Uniformidad, consulte la Seccion 3.12 del EIR/EIS y FB-Respuesta-SO-Ol. Ademas, el proyecto 
debe adherirse a los requisitos de la Ley de Asistencia en Reubicacion de California, que se tratan en el Apendice 
3.12-A del EIR/EIS. Puede encontrar informacion sobre asistencia en la adquisicion, compensacion y reubicacion 
en la pagina web de la Autoridad. Se espera que muchos de los empleos de estos negocios se reubiquen en lugar 
de perderse. La Seccion 3.12.8 del EIR/EIS Final proporciona informacion sobre los impactos en los negocios por 
la adquisicion de propiedades. 

De acuerdo con la ubicacion de las actividades de construccion y la naturaleza de las actividades, los impactos en 
los negocios variaran. Los impactos relacionados con los negocios son mas probables que ocurran cerca de las 
actividades de construccion en la superficie. Los negocios que tienden a depender del trafico de paso para atraer 
clientes sufriran los mayores impactos; sin embargo, algunos de estos negocios podri'an recibir impactos positivos, 
ya que los trabajadores de la construccion compran bienes y usan servicios, ademas de los clientes habituales. 

Tal como se describio en la Seccion 3.12.10 del EIR/EIS Final, la Autoridad desarrollara un plan de mitigacion de 
reubicaciones, bajo consulta con las ciudades y condados afectados, que minimizara los impactos en los negocios 
durante la construccion, incluidos letreros y el mantenimiento de los accesos en la medida posible, y brindara 
asistencia en la reubicacion (ver Seccion 3.12.11 SO-MM#, SO-MM#2 y SO-MM#3). Asimismo, otras secciones del 
EIR/EIS identifican medidas de mitigacion relacionadas con el ruido (Seccion 3.4.7), el polvo (Seccion 3.3.7) y el 
trafico (Seccion 3.2.7). 
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La operacion tambien podria traer aparejados impactos positivos en los negocios relacionados con los distritos 
orientados al transporte publico en las areas donde se fomenta crecimiento y mayor densidad (por ejemplo, el 
centra de Bakersfield y el centra de Fresno). Las estaciones del HST podri'an servir como catalizadoras de los 
distritos orientados al transporte publico. Las Secciones 3.12.8 y 3.13.5 del EIR/EIS Final proporcionan 
informacion adicional sobre los beneficios para los negocios. 

Comunidades 

La Alternativa BNSF generara impactos moderados a significativos en la interaccion de la comunidad o las 
instalaciones comunitarias, tal como se identifica en la Seccion 3.12.8 del EIR/EIS Final. El proyecto se extendera, 
principalmente, a lo largo o en las adyacencias de los centros de transporte mas importantes de las areas urbanas 
y mantendra los accesos; de esta manera, se minimiza la necesidad de dividir los barrios en dos partes. Tal como 
se describio en la Seccion 3.12.8 del EIR/EIS Final, muchas comunidades del area de estudio se desarrollaron en 
torno al ferrocarril, lo que posiblemente haya atrai'do el desarrollo en principio, aunque se ha conservado como 
una caracteristica de division en las comunidades. Debido a que el Sistema del HST tendra pasos a desnivel, se 
proporcionaran calles de conexion seguras y de circulation libre a lo largo de las vias. Es posible que se produzca 
un deterioro fi'sico, principalmente por los carriles elevados en las areas urbanas. La Autoridad y la FRA trabajan 
en conjunto para minimizar y evitar los efectos que conducen al deterioro fisico. Remitase a las Secciones 3.12.8 y 
3.12.11 del EIR/EIS Final para obtener la informacion completa sobre los impactos en la comunidad y detalles 
adicionales de mitigacion, respectivamente. El Proyecto del HST requerira la adquisicion de propiedades a lo largo 
de los h'mites de algunos barrios, pero estas adquisiciones no afectaran la cohesion total del barrio. Luego de las 
medidas de mitigacion, se espera que los impactos en estos barrios sean minimos. 

La Alternativa de Desvi'o en Corcoran omite la ciudad de Corcoran, generando asi menos alteraciones en la 
comunidad y menos desplazamientos de comercios que la Alternativa BNSF. La Alternativa de Desvi'o en Corcoran 
convertiria mas tierras agricolas para usos no relacionados con la actividad que la Alternativa BNSF. La Alternativa 
de Desvio en Wasco-Shafter omite las comunidades de Wasco y Shatter, lo que genera menos alteraciones en la 
comunidad y menos desplazamientos de viviendas y comercios. La Alternativa de Desvio en Wasco-Shafter 
implicaria la conversion de mas cantidad de tierras agricolas para usos no relacionados con la actividad que la 
Alternativa BNSF. 

En los alrededores de las estaciones urbanas del HST, los usos actuates de la tierra son basicamente comerciales e 
industriales; sin embargo, se encuentran usos residenciales en las proximidades que podri'an verse afectados por 
las actividades de la estacion. No se propone ubicar las alternativas de la estacion regional Kings/Tulare en 
centros urbanos, hecho que podria significar la conversion de tierras agricolas. Remitase a la Seccion 3.18 
Crecimiento regional y a la FB-Respuesta-GENERAL-03 para analizar las alternativas de esta estacion. Los Ifmites 
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GENERALIDADES 


FB-Respuesta-GENERALIDADES-14: Oponerse al proyecto del HST (por ejemplo: costos, 


financiamiento, impacto en las ciudades, condados, comunidades, tierras de cultivo, agriculture, 
ambiente natural, vida silvestre y habitat, calidad del aire, negocios, acceso a la tierra y areas 
residenciales) 

impuestos en cuanto al estacionamiento en barrios o distritos comerciales adyacentes a la estacion seran 
responsabilidad de la ciudad que tenga jurisdiccion sobre esta. Se planea desarrollar el estacionamiento en varias 
etapas, a medida que aumente la demanda y en respuesta al desarrollo en los alrededores de la estacion, como 
los distritos orientados al transporte publico, asi como tambien la expansion a futuro de los enlaces de transito 
local en estaciones multimodales, que podri'an reducir la demanda actual. La Seccion 2.5.3 del EIR/EIS explica la 
manera en que la Autoridad adoptara un enfoque flexible para brindar la capacidad necesaria de estacionamiento 
en las estaciones. Remitase a las Secciones 3.2 Transporte, 3.3. Calidad del aire, 3.4 Ruido y 3.10 Seguridad y 
proteccion del EIR/EIS para obtener informacion adicional sobre los posibles impactos en el area de la estacion y 
las medidas de mitigacion para reducir o evitar dichos impactos. 

La evaluacion de los impactos en los barrios y comunidades dentro del area de estudio se proporciona en la 
Seccion 3.12 del EIR/EIS y en el Informe sobre la Evaluacion del Impacto en la Comunidad de la Seccion Fresno a 
Bakersfield (Autoridad y FRA 2012f) y la FB-Respuesta-GENERAL-05. Esta evaluacion considero las siguientes 
cuestiones clave para el barrio y la comunidad: cambios en la calidad del barrio, barreras a la interaction social en 
el analisis de los posibles impactos del Proyecto del HST en los barrios, cohesion e instalaciones de la comunidad, 
impacto en las instalaciones de la comunidad e impactos en los servicios publicos, seguridad y proteccion. 
Asimismo, la Evaluacion del Impacto en la Comunidad proporciona un analisis demografico completo con las 
caracteristicas de raza, grupo etnico, ingresos y vivienda para el analisis socioeconomico, de las comunidades y de 
justicia ambiental. 


Crecimiento 


Se preve un aumento del crecimiento poblacional en el Valle Central incluso sin el sistema del HST. El analisis 
sobre el aliciente para el crecimiento de la Seccion 3.18 del EIR/EIS demuestra que en los condados de Fresno, 
Kings, Tulare y Kern se estima que las alternativas del HST induciran alrededor de 2 a 3% mas de la poblacion 
total y crearan mas oportunidades laborales (cerca de un 3% mas del total de empleos) hacia 2035 que si 
ocurriera donde no hay una alternativa de proyecto (remitase a la Tabla 3.18-18 del EIR/EIS). El HST contribuira a 
que haya mas oportunidades laborales en un area donde las tasas de desempleo son altas y fomentara el 
crecimiento mas compacto en torno a las estaciones propuestas, con una mayor intensidad a la que se registra 
actualmente. 

El uso de la tierra depende en gran medida de los centros de transporte, ya que la expansion de los accesos 
supone un mayor atractivo para los usos comerciales. El Sistema del HST no es una autovia con multiples rampas 
de entrada y salida; el acceso estara limitado a las estaciones. Por lo tanto, a pesar de pasar por areas rurales, el 
HST no brindara acceso directo a dichas areas. El proyecto brindara oportunidades para fomentar el desarrollo 
mas compacto alrededor de las estaciones urbanas y redirigir el crecimiento de desarrollo hacia las ciudades 
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Resumen Comentario 

Respuesta 

GENERALIDADES 

FB-Respuesta-GENERALIDADES-14: Oponerse al proyecto del HST (por ejemplo: costos, 
financiamiento, impacto en las ciudades, condados, comunidades, tierras de cultivo, agricultura, 
ambiente natural, vida silvestre y habitat, calidad del aire, negocios, acceso a la tierra y areas 
residenciales) 


centrales, en conjunto con la iniciativas regionales del proyecto de Ley del Senado SB 375 y los planes futuros en 
las ciudades de Fresno y Bakersfield, y reducira la presion para la conversion futura de las tierras de cultivo al 
promover nuevas inversiones en las areas urbanizadas y no en las perifericas. No obstante, la Estacion Regional 
Kings/Tulare se ubicara en las afueras de Hanford y generara un incentivo economico para nuevos desarrollos 
fuera del centra de la ciudad. Si bien el proyecto mantendra el acceso al centra de la ciudad desde la estacion e 
incluye un programa para respaldar la preservacion agricola por medio de elementos de conservacion, es probable 
que esta estacion implique la conversion de tierras agricolas. 

Para obtener mas informacion sobre el crecimiento vinculado al Sistema del HST, remi'tase a la Seccion 3.18, 
Crecimiento regional, y la FB-Respuesta-GENERALIDADES-03. 
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Respuesta 


GENERAL 


FB-Respuesta-GENERALIDADES-23: Precios de boletos para el HST 


Los comentaristas preguntaron acerca del 
precio de los boletos para el HST, ademas 
preguntaron cuanto costaria tomar el HST y 
como podrian adquirirse los boletos. 


El EIR/EIS no identifica un precio especifico de boleto para el tren de alta velocidad. Por propositos de analisis 
ambientales, tal como se explica en el Capftulo 2, los precios de boletos que se correlacionaron con el 83% de la 
tarifa aerea y el 50% de la tarifa aerea se utilizaron como un componente en la generacion de previsiones de 
usuarios del transporte publico, de los cuales se calcularon los beneficios e impactos ambientales. 


Los precios en el Plan de Negocios Revisado de 2012 se asumieron por niveles "para maximizar los ingresos y el 
flujo neto de efectivo de las operaciones" (Autoridad y FRA 2012a, p. 5-11). Esta tarifa del HST conocida como "el 
83% de la tarifa aerea" corresponde al extremo superior del rango de tarifas en el EIR/EIS. El EIR/EIS asimismo 
examino los impactos de tarifas mas bajas que atraerian mas pasajeros sin dejar de evitar la operation de un 
subsidio (llamada tarifa del HST del "50% de la tarifa aerea"). 


Ademas, como es el caso del servicio ferroviario de alta velocidad en todo el mundo hoy en di'a, y como es el caso 
de tarifas aereas tambien, las tarifas de trenes de alta velocidad de California variaran como resultado de los 
siguientes puntos: 


• Horario del dia - Hora pico frente a horarios de baja demanda 

• Clase de servicio - Primera clase frente a vagon de pasajeros 

• Tiempo de viaje - Expreso/Parada limitada frente al servicio de "realization de todas las paradas". 

• Sincronizacion - Con cuanto tiempo de anticipation se adquieren los boletos 

Al igual que con los vuelos hoy en dia, los pasajeros de trenes de alta velocidad con horarios mas flexibles o 
presupuestos limitados pueden ahorrar dinero al reservar con mucha antelacion o al viajar a mitad del dia cuando 
los trenes no estan tan abarrotados. Los pasajeros que tengan que hacer reservas de ultima hora y necesiten 
tomar trenes expresos o viajar durante las horas pico por lo general deberan pagar una tarifa mas alta. Al 
presente, la Autoridad no ha determinado el metodo ni ha comenzado la obtencion/adquisicion del sistema de 
reservas para el HST. Esto ocurrira con antelacion suficiente al sistema que iniciara el servicio de ingresos. 


La siguiente tabla muestra la tarifa promedio utilizada en el pronostico, tanto en los niveles del 50% y el 83%, y 
como las tarifas pueden variar en torno al valor promedio. 
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FB-Respuesta-GENERALIDADES-23: Precios de boletos para el HST 


Ejemplos de tarifas del HST a niveles del 50% y 83% (2010$): 


De estacion a estacion 

Compra con 
antelacion, 
Horario de baja 
demanda y/o tren 
con multiples 
paradas 

Tarifa promedio 
utilizada en el 
pronostico 

Compra de ultimo 
momento, 
Horario pico y/o 
tren expreso 

San Francisco-Los Angeles 

31 - 52 

48-81 

74 - 123 

San Jose-Anaheim 

31 - 52 

48-81 

74 - 123 

Fresno-Millbrae 

25-41 

38-64 

58-97 

Sacramento-Fresno 

27-45 

43 - 71 

64 - 107 

Los Angeles-Kings/Tulare 

25-42 

40-66 

60 - 100 

Bakersfield-Merced 

23-39 

37-62 

56-93 

Palmdale-San Diego 

27-46 

34-57 

44 - 73 

Fuente: Tarifa del 83% del Plan de Negocios 2012 de CAHSRA, p. 5-12, PB calculos de PB para el 

50% 
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FB-Respuesta-S&S-02: Preocupaciones por intrusion y descarrilamiento 


Los comentaristas expresaron preocupacion 
en torno al hecho de que la proteccion de las 
vias del HST y de las vias del UPRR y el BNSF 
no es adecuada en lo que respecta al 
descarrilamiento de trenes. Tambien 
indicaron que la separacion necesaria entre 
las vias no es lo suficientemente grande como 
para evitar que los trenes que descarrilan a 
altas velocidades se metan en las vias del 
sistema de otro tren; y que en los lugares 
donde no se puede cumplir la separacion 
requerida, se debe proporcionar una pared 
contra intrusiones. 


El Sistema del HST operara a traves de un carril-guia separado por grados y de acceso controlado con sistemas de 
detection de intrusiones y vigilancia cuando sea necesario. La infraestructura del HST estara disenada para 
impedir el acceso de vehiculos no autorizados, personas, animates y objetos. La Seccion 3.11.5, Consecuencias 
ambientales en terminos de proteccion y seguridad, proporciona information acerca de las caracteristicas de 
diseno del proyecto que evitarian accidentes de trenes, incluidos los descarrilamientos y las colisiones con trenes y 
otros vehiculos. 

Para evitar que los trenes de pasajeros o de carga convencionales ingresen a las vias del HST en el caso de 
descarrilamiento, se contara ya sea con (1) una separacion minima entre las vias del HST y las vias adyacentes del 
UPRR o del BNSF o con (2) una barrera, tal como una barrera fisica o un terraplen de tierra, donde no se pueda 
alcanzar la separacion minima. Se determino que una separacion horizontal de aproximadamente 102 pies entre 
las lineas centrales de vias adyacentes convencionales y del HST es una distancia suficiente para no requerir 
proteccion adicional. Estas condiciones se ilustran en las Figuras 2-32 y 2-33 del Capitulo 2. Los equipos 
ferroviarios descarrilados tienden a continuar en la direction de marcha ante un evento de descarrilamiento. Los 
escombros tienden a concentrarse en el area mas proxima a las vias en lugar de desplazarse en forma 
perpendicular (CHSRP Strategy for Preventing High-Speed Derailments (Estrategia del CHSRP para evitar el 
descarrilamiento de trenes de alta velocidad), 2014). En los Estados Unidos, la longitud promedio de un vagon de 
carga es de aproximadamente 60 pies, mientras que el vagon de carga generalmente mas largo presenta una 
longitud de aproximadamente 89 pies. Por lo tanto, es razonable suponer que los restos de un descarrilamiento es 
mas probable que se concentren a menos de 89 pies de la linea central de las vias. 

Los requisitos de separacion ilustrados en el Capitulo 2 y descriptos en mayor detalle en el Memorando Tecnico 
2.1.7 - Proteccion contra intrusion de vehiculos y material rodante para Sistemas Ferroviarios de Alta Velocidad y 
Sistemas de Transporte Adyacentes (Autoridad 2008; Autoridad de 2013), se han desarrollado especificamente 
para el HST y no adoptan directamente criterios existentes para los requisitos de separacion. La guia para la 
proteccion contra intrusiones generalmente sigue las practicas recomendadas que se describen en el Manual de la 
Asociacion Americana de Ingenieria y Mantenimiento Ferroviaria (American Railway Engineering and Maintenance- 
of-Way Association, AREMA) y las normas de diseno desarrolladas especificamente para la construction y 
operation de HST, basados en practicas internacionales, asi como una guia de diseno de barrera contra 
intrusiones en un estudio realizado por la FRA (FRA 1994). Esto incluye una orientation tecnica de los Ferrocarriles 
Nacionales Franceses para la separacion entre el sistema del HST y la infraestructura vial y Codigos de la Union 
Internacional de Ferrocarriles para Estructuras construidas sobre lineas de ferrocarril. Por las intrusiones 
provenientes de autopistas/carreteras y la proteccion de conductores de carretera, la guia de diseno sigue 
recomendaciones de la FRA y se reviso a fin de que cumpliera con el Manual de Diseno de Carreteras de Caltrans, 
que se actualizo en 2011 para abordar especificamente los requisitos de separacion para las instalaciones del HST 
adyacentes al sistema estatal de carreteras. 

Las ubicaciones especificas de las barreras entre las lineas del HST y las lineas ferroviarias adyacentes se han 
incluido en la Seccion 3.11.5, Consecuencias ambientales en terminos de proteccion y seguridad del EIR/EIS. 
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PROTECCION Y SEGURIDAD 

FB-Respuesta-S&S-02: Preocupaciones por intrusion y descarrilamiento 


El diseno del proyecto del tren de alta velocidad incluye varios componentes que minimizan los efectos de los 
eventos sismicos y los posibles riesgos de seguridad ante eventos sismicos. Estos incluyen un sistema de control 
de trenes con sistemas de deteccion de alerta temprana de terremotos; respuestas operativas a la notificacion de 
un evento sismico, que incluyen detener o frenar trenes y la inspeccion de la infraestructura; el diseno de la 
infraestructura que impedira el colapso estructural ante el caso de un evento sismico significativo; y elementos de 
diseno de infraestructuras y material rodante que mantienen a los trenes en posicion erguida y en linea ante el 
caso de un descarrilamiento, tales como pretiles de contention y barreras de seguridad, a cada lado de la via. 

Estos tipos de caracterfsticas del proyecto impediran que trenes HST partan del pasillo de HST ante el inusual caso 
de un descarrilamiento que se produzca por un evento sismico y minimizar los riesgos de seguridad (CHSRA, 

White Paper, CHSRP Strategy for Preventing High-Speed Derailments (CHSRA, Informe Oficial, Estrategia del 

CHSRP para evitar el descarrilamiento de trenes de alta velocidad), 2014; Railway-Technology.com, How Japan's 

Rail Network Survived the Earthquake (Como la Red Ferroviaria de Japon sobrevivio el terremoto, 2011). 
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PROTECCION Y SEGURIDAD 


FB-Respuesta-S&S-04: Medida de mitigacion de seguridad #1 


Los comentarios expresaban preocupacion en 
cuanto a que el borrador del EIR/EIS diferia 
la mitigacion en forma inadecuada para 
abordar las mayores demandas de servicio 
sobre los proveedores de respuestas de 
emergencia. Los comentarios solicitan que el 
analisis incluya una discusion mas detallada 
acerca de que nivel de mayor servicio se 
requeriria y determinar cual serfa la tarifa de 
impacto de la participacion justa para estos 
impactos. 


La Medida de Mitigacion S&S-MM#1 establece que la Autoridad proporcionara una participacion justa en el costo 
del servicio en base al control de los proveedores de servicios de emergencia, rescate e incendio locales para 
incidentes en las estaciones y la HMF antes y despues de la construction, de la siguiente manera: "S&S-MM#1: 
Controlar la respuesta de los proveedores de servicios de emergencia, rescate e incendio locales para incidentes 
en las estaciones y la HMF y proporcionar una participacion justa en el costo del servicio". 

En el momenta de la aprobacion de la Section de Fresno a Bakersfield, la Autoridad controlaria los niveles de 
servicio en la vecindad de las estaciones de Fresno, Kings/Tulare Regional y Bakersfield y en el emplazamiento del 
HMF (en el momenta en que se seleccione el emplazamiento del HMF), para determinar las demandas de servicio 
basicas. Los "niveles de servicio" consisten en el volumen mensual de llamadas para proteccion contra incendios y 
policial, asf como tambien llamadas a paramedicos/ambulancias financiadas por la ciudad o el distrito de 
proteccion contra incendios que se producen dentro de la estacion y de las areas de servicio del emplazamiento 
del HMF. Antes de la operacion de las estaciones para el servicio del HST, la Autoridad firmaria un contrato con los 
proveedores publicos de servicios de emergencia, policia e incendios para financiar la participacion justa en los 
servicios por parte de la Autoridad por encima del nivel de demanda de servicio basico promedio para la estacion y 
las areas de servicio del HMF (segun se establece durante el periodo de control). La participacion justa estaria 
basada en el uso proyectado de los pasajeros para el primer ano de operaciones, con un factor de crecimiento 
para los primeros 5 anos de operacion. Este contrato de costas compartidos incluiria clausulas para control 
continuo y enmiendas negociadas futuras a medida que las estaciones se expanden o aumenta el uso por parte de 
los pasajeros. Tales enmiendas se hari'an en forma regular para los primeros 5 anos de la operacion de la estacion, 
segun se estableceria en el contrato. Para asegurarse de que los servicios esten disponibles, las tarifas de impacto 
no constituirian el unico mecanismo de financiacion, aunque las tarifas de impacto pueden ser utilizadas para 
financiar mejoras de capital o accesorios (es decir, subestacion de policia, autobomba adicional, desfibriladores in- 
situ, etc.) necesarios para la prestacion de servicios. 


Despues de los primeros 5 anos de operacion, la Autoridad firmaria un contrato nuevo o revisado con los 
proveedores de servicios publicos de emergencia, policia y contra incendios para financiar la participacion justa de 
la Autoridad en los servicios. La participacion justa consideraria el volumen de pasajeros, los registros pasados y 
las tendencias en la demanda de servicio en la estaciones y el emplazamiento del HMF, los nuevos ingresos locales 
derivados del desarrollo del area de las estaciones y cualesquiera servicios que la Autoridad pueda estar brindando 
en la estacion. 
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SOCIOECONOMIA, COMUNIDADES, Y 
JUSTICIA AMBIENTAL 


FB-Respuesta-SO-Ol: Adquisiciones, Desplazamientos y Reubicaciones 


Los comentaristas expresaron preocupacion 
por las alternativas que repercuten sobre su 
residencia o negocio y lo que podri'a ocurrir al 
momenta en que la Autoridad adquiera la 
propiedad. Unos cuantos comentaristas se 
mostraron preocupados por la modalidad de 
la adquisicion de propiedades en relation con 
la reciente crisis en el mercado inmobiliario. 
Otros comentaristas expresaron preocupacion 
por los impactos sobre sus residencias 
ubicadas dentro del parque de casas 
rodantes. 


La Autoridad ha trabajado en estrecha elaboration con organismos gubernamentales, empresas e individuos para 
refinar el diseno de alternativas a fin de evitar o minimizar aun mas los impactos, incluyendo la adquisicion de 
propiedades, en la mayor medida posible a la luz de los criterios de funcionamiento del tren de alta velocidad. Este 
proceso de refinamiento continuara a lo largo del diseno final correspondiente a la alternativa seleccionada. 

La Autoridad adquirira la tierra de propietarios cuya tierra se vea directamente afectada por el proyecto conforme 
a la Ley Uniforme de Asistencia para la Reubicacion y Politicas de Adquisicion de Propiedades de 1970, y sus 
enmiendas (Titulo 42 del USC, Art.4601, et seq.) (Ley Uniforme) y Reglamentaciones de Implementation (Titulo 
49 del C.F.R. Parte 24). La Ley Uniforme establece normas minimas para el tratamiento y la remuneracion de las 
personas cuya propiedad inmueble se adquiere para un proyecto financiado con fondos federales. Para toda 
adquisicion de bienes inmuebles, los requisitos de la Ley Uniforme incluyen los siguientes puntos: 


• Tasacion de la propiedad antes de que comience la negotiation; 

• Una invitation al propietario para que este presente al momenta de la tasacion; 

• Una oferta por escrito de remuneracion razonable y un resumen de los bienes que se adquieren; 

• Pago de la propiedad antes de tomar posesion de ella; 

• Una oferta para adquirir remanentes no rentables; y 

• Reembolso de gastos producidos por la transferencia del titulo. 


La Autoridad negociara, caso por caso, con los propietarios cuyas tierras se verian afectadas por el Sistema del 
HST. Las tierras seran adquiridas por la Autoridad a un valor justo de mercado, segun lo determinado por el 
procedimiento previamente descripto. La Autoridad tambien tiene el poder de expropiacion, lo que le permite 
expropiar la propiedad de vendedores que no estan dispuestos a pagar, con el pago de una remuneracion 
razonable (es decir, un valor justo de mercado) al dueno de la propiedad. La expropiacion se consideraria como un 
ultimo recurso utilizado para adquirir la tierra por la finalidad publica que implica el desarrollo del Sistema del HST 
en todo el estado. Se encuentra disponible information sobre el proceso de expropiacion en el sitio Web de la 
Autoridad, vea, Your Property, Your High-Speed Rail Project (Su propiedad, Su proyecto del Tren de Alta 
Velocidad) (Autoridad 2013). 


Remuneracion razonable es la cantidad de dinero que se paga a un propietario por una propiedad adquirida para 
fines publicos que no es menor al valor justo de mercado de la propiedad adquirida, incluidos danos o beneficios a 
la propiedad restante. La remuneracion incluira cualquier perdida mensurable en terminos de valor para la 
propiedad restante como resultado de una adquisicion parcial. 
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SOCIOECONOMIA, COMUNIDADES, Y FB-Respuesta-SO-Ol: Adquisiciones, Desplazamientos y Reubicaciones 
JUSTICIA AMBIENTAL 

La Ley Uniforme tambien asegura que se brinde asistencia por reubicacion a las personas desplazadas para reducir 
el impacto emocional y financiero del desplazamiento. Cuando se adquiere la propiedad residencial, los requisitos 
de asistencia por reubicacion de la Ley Uniforme incluyen: 

• Asesoria de reubicacion para los inquilinos desplazados y los ocupantes propietarios; 

• Una notificacion por escrito con 90 dias de antelacion como minimo para la desocupacion previamente a 
demandar la posesion; 

• Reembolso por gastos de mudanza; y 

• El pago por el costo adicional de alquilar o comprar una vivienda de reemplazo comparable. 

Cuando el desplazamiento se produce por la adquisicion de propiedades no residenciales, como empresas y 
granjas, las disposiciones de la Ley Uniforme para la asistencia por reubicacion incluyen: 

• Servicios de asesoria por reubicacion; 

• Una notificacion por escrito con 90 dias de antelacion como minimo para la desocupacion previamente a 
tomar posesion; 

• Reembolso por gastos de mudanza y restablecimiento. 

La Ley de Asistencia por Reubicacion de California (CRAA, por sus siglas en ingles) refleja esencialmente la Ley 
Uniforme y tambien garantiza un tratamiento coherente y justo de los propietarios, la adquisicion acelerada de 
propiedad por acuerdo para evitar litigios, y el fomento de la confianza en el proceso de adquisiciones de tierras 
publicas. Sin embargo, si se cuenta con fondos federates en el proyecto, como en este caso, la Ley Uniforme tiene 
prioridad. 

Un propietario tambien puede reclamar la perdida de un fondo de comercio bajo el Codigo de Procedimiento Civil 
de California 1263.510 et seq. Fondo de comercio se define como los beneficios que le corresponden un negocio 
por su ubicacion; reputacion de fiabilidad, capacidad o calidad; y cualquier otra circunstancia que resulte en la 
retention probable de un antiguo patrocinio o en la adquisicion de un nuevo patrocinio. La perdida de un fondo de 
comercio se paga como un gasto de adquisicion, pero algunos de los puntos considerados en el calculo de la 
perdida del fondo de comercio tambien pueden se pueden cubrir como un gasto de reubicacion. 

Ademas, los propietarios que consideren haber sufrido una perdida de valor de la propiedad como resultado del 
proyecto podran presentar un reclamo ante la Junta de Reclamos de Gobierno del Estado de California. Puede 
obtener mas information sobre el proceso de reclamos por Internet en: www.vcQcb.ca.Qov/claims . En general, 
cualquier persona que desee presentar una demanda contra el Estado o sus empleados por danos y perjuicios 
primero debe presentar un recurso administrativo a traves del Programa de Reclamos del Gobierno (GCP, por sus 
siglas en ingles) mediante la presentation de un reclamo. 


r. 


CALIFORNIA 

High-Speed Rail Authority 



U.S. Department 
of Transportation 

Federal Railroad 
Administration 


Page 36-28 













CALIFORNIA HIGH-SPEED TRAIN PROJECT EIR/EIS 
FRESNO TO BAKERSFIELD SECTION 


VOLUME V: RESPONSE TO COMMENTS 



SOCIOECONOMIA, COMUNIDADES, Y FB-Respuesta-SO-Ol: Adquisiciones, Desplazamientos y Reubicaciones 
JUSTICIA AMBIENTAL 


Conforme a los requisites de la Ley Uniforme y CRAA, la Autoridad se compromete a trabajar estrechamente y de 
forma proactiva con los residentes y las empresas a fin de ayudarles a planificar la reubicacion con antelacion, a 
encontrar nuevos hogares o sitios, y a resolver problemas relacionados con las adquisiciones. Si bien la asistencia 
por reubicacion puede mitigar el desplazamiento, la reubicacion aun podrfa representar un inconveniente o una 
dificultad para algunos propietarios. 

Los servicios de asistencia y de asesoramiento por reubicacion de la Autoridad deben incluir, pero no limitarse a, 
medidas, instalaciones o servicios que puedan ser necesarios o apropiados para determinar las necesidades y 
preferencias de reubicacion de cada hogar, negocio, granja, y organization sin fines de lucro que se desplazara. La 
Autoridad proporcionara information actualizada sobre la disponibilidad, los precios de compra y los costos de 
alquiler de viviendas de reemplazo comparables. Otros beneficios y remuneraciones pueden incluir el pago de los 
gastos por mudanza residencial y los pagos de vivienda de reemplazo, gastos de mudanza no residencial, y gastos 
de restablecimiento. La asistencia por reubicacion de la Autoridad establece en el Apendice 3.12-A los 
procedimientos de adquisicion y remuneracion esquematica en detalle. Para cualquier propiedad adquirida para el 
proyecto, incluso cualquier instalacion comunitaria identificada en la Section Final de EIR/EIS 3.12.8, 
Consecuencias Ambientales: Socioeconomia y Comunidades, la Autoridad cumplira con las disposiciones 
pertinentes de la Ley federal Uniforme de Reubicacion. Los propietarios cuya propiedad sera adquirida por la 
Autoridad, en forma total o parcial, recibiran una remuneracion justa por su tierra y sus mejoras. En virtud de los 
requisites de la Ley Uniforme, a los propietarios de casas rodantes que resulten aptos se les proporcionaran 
beneficios de reubicacion y una remuneracion justa en caso de que la Autoridad compre la casa rodante. Si la 
Autoridad no compra la casa rodante y esta debe trasladarse, la Autoridad proporcionara una remuneracion por 
gastos de traslado y reubicacion de la casa rodante. Los ocupantes de casas rodantes (independientemente de ser 
propietarios o no) pueden resultar aptos para recibir un pago por los gastos que implica trasladar su propiedad 
personal y el pago de una vivienda de reemplazo. 

La Autoridad considerara los efectos de gastos indemnizatorios para cada propiedad individual durante el proceso 
de tasacion, adquisicion y remuneracion. La Autoridad se compromete a trabajar con los propietarios de tierras 
agrfcolas para abordar las adquisiciones de propiedades que resultan en la division de tierras de cultivo y la 
restriction de acceso vinculada a nivel individual de la granja. Por lo general, estas tierras agricolas remanentes se 
ubicaran entre parcelas con derechos de paso de carreteras y parcelas adyacentes y la alineacion del HST. Se 
realizara un analisis de parcelas especi'ficas en parcelas seccionadas durante el proceso de tasacion que se 
producira previamente a la adquisicion de la propiedad. Si la propiedad contigua a la propiedad seccionada se 
considera parte de la "parcela mas grande" (es decir, el mismo uso, mismo propietario y contigua), entonces los 
impactos a la parcela remanente se tendran en cuenta en el proceso de tasacion. Tambien pueden existir otras 
consideraciones que deben determinarse caso por caso; consulte FB-Respuesta-AG-03. El EIR/EIS estima que las 
pequenas parcelas remanentes consideradas no rentables para operaciones de cultivo podri'an ser producto de la 
adquisicion con derecho de paso del HST en algunas areas. La determination de cualquier perdida en terminos de 
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valor de la propiedad remanente incluira la perdida de ingresos y tendra en cuenta factores tales como el costo 
anadido de la operacion y/o productividad reducida de la tierra remanente. La Autoridad minimizara la cantidad de 
parcelas remanentes no rentables que permanecen en propiedad del Estado a traves de su Programa de 
Consolidation de Tierras de Cultivo, que se establecio en mayo de 2012. El objetivo del programa es brindar un 
uso agricola continuo en la maxima cantidad posible de las parcelas remanentes que de otro modo no serian 
rentables para la granja (ver Seccion 3.14.6, Caracteristicas de Diseno del Proyecto). 

En casos en los que el acceso a las granjas individuales esta restringido, la Autoridad evaluara con los propietarios 
la eficacia de brindar acceso a traves de la seccion con derecho de paso por medio de la creacion de pasos 
superiores o pasos inferiores en intervalos razonables (ver la Seccion 3.12.11, Medida de Mitigacion SO-MM # 4). 
Esto incluira el diseno de pasos separados por niveles para permitir el acceso continuo de ganado y maquinaria 
agricola a propiedades seccionadas. Sin embargo, si el costo de dicho cruce excede el valor de las tierras 
remanentes afectadas, la Autoridad adquirira las tierras afectadas o de otra manera indemnizara al propietario de 
la granja por la perdida en terminos de valor en lugar de proporcionar un paso. 

Los propietarios de granjas seran indemnizados conforme a la Ley Uniforme para proporcionar funcionalidad 
completa para la operacion agricola restante. Se analizaran oportunidades especfficas para restablecer la 
funcionalidad durante y despues de la construction, caso por caso, en el proceso de tasacion. La tasacion incluira 
perdidas temporales y permanentes de valor de propiedad. 

La Autoridad indemnizara a los propietarios de granjas por el valor de cosechas que se pierdan como consecuencia 
de la interruption del proyecto en la infraestructura de la granja. En escenarios donde la construccion desplace o 
interrumpa temporalmente el acceso a la infraestructura de la granja, la Autoridad indemnizara a los propietarios 
por la perdida de la infraestructura y el propietario sera capaz de reemplazar la funcionalidad de la infraestructura 
antes de que comience la construccion del proyecto. En casos en los que la construccion se inicie antes de que la 
infraestructura se pueda restablecer, el propietario de la granja sera indemnizado por la perdida de la production 
agricola producto de la interruption. 

Tambien se encuentra disponible information adicional acerca de la adquisicion, remuneration y asistencia por 
reubicacion, y la Ley Uniforme, en el Apendice 3.12-A del EIR/EIS, y en el sitio Web de la Autoridad (Autoridad 
2013). 
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FB-Respuesta-SO-04: Impactos sobre los vecindarios - Resultados del proyecto del HST en impactos 
sobre los vecindarios 


Los comentarios indicaban preocupacion 
acerca de los impactos sobre los vecindarios 
muy cercanos a la alineacion del HST. Las 
preocupaciones incluian el mayor ruido, la 
vision del vecindario, el deterioro fisico y la 
mitigacion para abordar cualquier impacto. 
Algunos comentarios indicaban preocupacion 
acerca de los impactos sobre los vecindarios, 
incluyendo el ruido, el estacionamiento y la 
seguridad debido a las estaciones del HST. 


Las alternativas BNSF, Circunvalacion Corcoran, Bakersfield Sur y Bakersfield Hibrida generarian impactos 
significativos en la interaccion de la comunidad o en las instalaciones comunitarias, segun se identifica en el 
EIR/EIS Final Seccion 3.12.8. En la mayori'a de las areas, el proyecto pasa junto o esta adyacente a corredores de 
transporte existentes y no aislarfa vecindarios establecidos, pero exacerbaria la division relacionada con 
instalaciones lineales historicas (por ej., carreteras o vias de ferrocarril) que dividen comunidades existentes. En la 
mayoria de las areas donde el proyecto se desviaria de los corredores de ferrocarril existentes, cruzaria tierra 
agrfcola rural o espacio abierto, donde en la mayoria de los casos no existen concentraciones de hogares, negocios 
o instalaciones comunitarias. Sin embargo, el proyecto pasa por areas donde hay desarrollos residenciales rurales 
o comunidades pequenas no incorporadas. Ademas, debido a la predominancia de actividades agricolas en la 
region, hay una comunidad agricola dispersa que consiste en fincas individuales o agrupadas en tierra cultivada 
activamente. En la mayoria de las comunidades afectadas, algunas residencias tendrian impactos visuales 
resultantes de la remocion de vegetacion o la presencia de las estructuras del HST y/o cambios en el sistema de 
carreteras; especialmente donde las alternativas son a nivel. Sin embargo, estos impactos en su mayor parte 
afectarian residencias adyacentes a los elementos del proyecto y no afectarian la calidad general del vecindario o 
la interaccion social. Aunque que el proyecto causaria el desplazamiento de hogares, negocios y/o instalaciones 
comunitarias especificas, la Autoridad esta trabajando conjuntamente con las comunidades locales para 
implementar medidas de mitigacion tales como SO-MM#l y SO-MM#2, para asegurar que estos desplazamientos 
o las consecuencias sociales y economicas resultantes de las alternativas del proyecto no lleven a ningun deterioro 
fisico dentro de las comunidades. Consulte la Seccion 3.12.8 para obtener informacion completa sobre el potencial 
de deterioro fisico. La Autoridad minimizara los impactos relacionados con la division de comunidades dictando 
talleres comunitarios para comprender plenamente las necesidades de reubicacion especiales y obtener opiniones 
de los residentes del vecindario para identificar opciones de diseno y uso del proyecto que podrian fortalecer la 
cohesion de la comunidad (ver la Seccion 3.12.11 SO-MM#l y SO-MM#2). El proyecto tambien requiere la 
adquisicion de instalaciones comunitarias, y la Autoridad consultara con estas partes respectivas para reconfigurar 
el uso de la tierra y los edificios y/o reubicar instalaciones antes de la demolicion de los edificios para asegurar que 
las comunidades atendidas continuen teniendo acceso a estos servicios, segun lo especificado en SO-MM#3 en la 
Seccion 3.12.11. Despues de la mitigacion, se espera que los impactos en estos vecindarios sean mi'nimos. 

Alrededor de las estaciones urbanas del HST, los usos de tierras existentes son principalmente comerciales e 
industriales; sin embargo, hay residencias muy cercanas que podrian verse afectadas por las actividades de las 
estaciones. Los limites sobre el estacionamiento en los vecindarios o en los distritos de negocios adyacentes a las 
estaciones serian responsabilidad de la ciudad con jurisdiction donde se encuentra la estacion. Se espera que el 
estacionamiento se desarrolle en fases a lo largo del tiempo, a medida que aumenta la demanda y seri'a en 
respuesta al desarrollo alrededor de las estaciones, como la futura expansion de los enlaces de transito locales, 
que puede reducir la demanda de estacionamiento. La Seccion 2.5 explica como la Autoridad tendri'a un enfoque 
flexible para proveer el estacionamiento necesario en las estaciones. Consultar las Secciones 3.2, Transporte, 3.3, 
Calidad de Aire y Cambio Climatico Global; 3.4, Ruido y Vibration, y 3.11 Seguridad para obtener informacion 
adicional sobre los impactos potenciales en el area de las estaciones y las medidas de mitigacion para reducir o 
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evitar los impactos. 


Los impactos a la propiedad relacionados con la construccion y la mitigacion de esos impactos, es un factor 
considerado dentro del proceso de revision ambiental. No todos los impactos de la construccion pueden evitarse 
totalmente. Es estas situaciones, se implementaran medidas segun corresponda y sea necesario para minimizar o 
mitigar estos impactos. Por ejemplo, donde se producirian impactos del ruido sobre receptores sensibles, durante 
la construccion del proyecto, se instalari'an barreras de sonido temporarias, la actividad de construccion nocturna 
sera limitada y/o se implementaran otras medidas. Durante la construccion, los vecindarios podri'an experimentar 
impactos relacionados con el ruido, el polvo y la congestion del trafico. Dependiendo de la ubicacion de las 
actividades de construccion, los impactos en los vecindarios podrian variar, asi como tambien la cantidad de 
tiempo. Cada uno de los capftulos de recursos del EIR/EIS (consultar las Secciones 3.2 Transporte; 3.3 Calidad de 
Aire y Cambio Climatico Global; 3.4 Ruido y Vibracion; etc.) incluye una descripcion del ambiente afectado, los 
impactos de la construccion del proyecto en ese ambiente y los medios factibles de reducir o evitar esos impactos. 
Las medidas que se implementaran para abordar estos impactos estan identificadas en la Seccion 3.12.11. 

Consultar la Seccion 2.8 del Capitulo 2, Alternativas, para obtener informacion sobre las actividades de 
construccion del proyecto. 
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FB-Respuesta-SO-07: Justicia/Compromiso ambiental 


Los comentaristas se mostraron preocupados 
por los impactos a las poblaciones de justicia 
ambiental que no se abordaron en el EIR/EIS 
y por el hecho de que no habi'a mitigacion 
vinculada con justicia ambiental. Los 
comentaristas tambien senalaron que no 
existe un compromiso suficiente con las 
poblaciones de justicia ambiental. 


La Orden Ejecutiva (OE) 12898 requiere que los organismos federales aborden, en la mayor medida posible y 
segun lo permita la ley, el impacto ambiental y en la salud humana posiblemente alto y adverso, de manera 
desproporcionada, de sus programas, polfticas y actividades en las poblaciones minoritarias y de bajos ingresos. 
Como se describe en la Seccion 3.12.9, que aborda la OE 12898 y justicia ambiental, se preve que el proyecto del 
HST de como resultado impactos desproporcionadamente altos y adversos en las poblaciones minoritarias y de 
bajos ingresos. Como se detalla en la Tabla 3.12-17, el proyecto dara lugar a efectos desproporcionadamente altos 
y adversos en poblaciones minoritarias y de bajos ingresos como consecuencia del ruido operacional y la vibracion, 
desplazamiento residencial y de instalaciones comunitarias, uso de la tierra, parques y recreacion, ademas de 
impactos en recursos esteticos y visuales. La Seccion 3.12.10 proporciona medidas de diseno para reducir los 
impactos del proyecto sobre las poblaciones minoritarias y de bajos ingresos, al exigir la aplicacion de un plan de 
gestion de construccion para abordar los impactos a la comunidad durante la construccion, garantizando el acceso 
a la propiedad en forma continua para residencias y negocios locales. El plan de gestion de construccion tambien 
implementara controles de trafico y realizara consultas con proveedores de transito locales para mantener el 
acceso por ruta para el transito local y los proveedores de servicios de emergencia. La Seccion 3.12.10 tambien 
describe que la Autoridad implementara un plan de mitigacion de reubicacion, en consulta con las ciudades y las 
comunidades afectadas, a fin de proporcionar un alto nivel de asistencia individualizada a todas las personas 
desplazadas. Esto incluira ayudar a propietarios, inquilinos, u otros residentes afectados, solicitar financiacion, 
prestamos, subvenciones y ayuda federal e investigar demograficamente areas similares para la reubicacion. 

La Seccion 3.12.11 identifica medidas de mitigacion: SO-MM # 1, SO-MM # 2 y SO-MM # 3 medidas de ejecucion 
para reducir los impactos asociados con la division de los barrios residenciales, comunidades existentes, y la 
reubicacion de las instalaciones comunitarias importantes, respectivamente; SO-MM # 6 compromiso continuo con 
comunidades de justicia ambiental para obtener retroalimentacion de residentes sobre los posibles impactos y 
medidas de mitigacion. El aporte brindado por estas comunidades se utilizara para refinar las alternativas durante 
los esfuerzos de diseno en curso. Ademas, la Autoridad desarrollara programas especiales de contratacion, 
capacitacion y de reserva de empleo a fin de que las poblaciones minoritarias y de bajos ingresos puedan 
beneficiarse de puestos de trabajo creados por el proyecto. Ademas de estas medidas, la implementation de las 
medidas de mitigacion propuestas en otras secciones del EIR/EIS minimizara los impactos del proyecto en las 
poblaciones minoritarias y de bajos ingresos. 

Para comprender los posibles impactos y desarrollar la mitigacion apropiada, se ha producido un amplio programa 
de compromiso publico y a nivel de organismos para brindar oportunidades para la participacion publica en todo el 
proceso del EIR/EIS. Se llevaron a cabo reuniones relacionadas con justicia ambiental con autoridades locales; 
organizaciones publicas, locales y regionales; organismos gubernamentales; asi como con representantes de 
comunidades afectadas. Los esfuerzos por comprometerse de la Autoridad son continuos, y el compromiso con las 
poblaciones minoritarias y de bajos ingresos continuara a lo largo del proyecto del HST para garantizar que estas 
comunidades tengan la oportunidad de realizar comentarios sobre el proyecto, tal como se describe en la SO-MM 
# 6 en la Seccion 3.12.12. El Capftulo 8, Participacion Publica y a Nivel de Organismos, incluye information 
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detallada sobre las numerosas oportunidades de participacion disponibles que se han producido a partir de las 
reuniones de alcance, celebradas en 2009. Otras oportunidades incluyen las reuniones del consejo de la ciudad, 
grupos de trabajo tecnicos (integrados por altos funcionarios de los departamentos del condado y de la ciudad, los 
comisionados agricolas, organismos de reurbanizacion, y organismos de desarrollo economico), reuniones de 
informacion publica, y oportunidades para hacer comentarios durante audiencias publicas como parte del proceso 
del Proyecto borrador EIR/EIS y del proyecto revisado DEIR/DEIS Suplementario. El proposito de estos esfuerzos 
consistia en obtener aportes de las poblaciones minoritarias y de bajos ingresos en relacion con el proyecto y 
obtener sus comentarios como parte del registro publico, por lo que los analisis y conclusiones en este EIR/EIS 
refleja con precision la configuracion y los posibles impactos del proyecto en dichas comunidades. 

Para ayudar al publico, incluyendo las poblaciones minoritarias y de bajos ingresos, acceder y comprender mejor 
los contenidos del EIR/EIS, y solicitar opinion, los esfuerzos de compromiso especfficos de justicia ambiental 
incluyen proporcionar avisos de reuniones a grupos interesados por la justicia ambiental, registrar anuncios en 
periodicos en espanol, publicar avisos de reuniones (en ingles y espanol) en instalaciones comunitarias de apoyo a 
poblaciones de bajos ingresos y minoritarias, brindar un numero telefonico para obtener informacion en espanol, 
hmong, tagalo, y proporcionar materiales informativos e interpretes de espanol y en audiencias y reuniones 
publicas. Los materiales proporcionados en reuniones suministraron informacion de contacto para las personas con 
necesidades especiales, y esto les permitio hacer los arreglos necesarios. Las reuniones publicas generalmente se 
realizaron de 3:00 PM a 7:00 PM o de 4:00 PM a 8:00 PM. Probablemente las personas con mas de un trabajo y 
que trabajaban entre turnos pudieron asistir durante estos intervalos entre reuniones de 4 horas. La Autoridad 
asimismo contacto a grupos interesados en cuestiones de justicia social ambiental y economica, entre los que se 
incluyen Mercado Latino Tianguis, Wasco Housing Authority (Autoridad de Vivienda de Wasco), CA Rural Legal 
Assistance (Asistencia Legal Rural CA), Fresno Rescue Mission (Refugio para personas sin hogar de Fresno), 
California State University Fresno Economic and Community Development (Desarrollo economico y comunitario de 
Fresno correspondiente a la Universidad del Estado de California), y Center for Race, Poverty, and Environment 
(Centro de ayuda por cuestiones de raza, pobreza y del medioambiente), entre otros. Ademas, se llevaron a cabo 
un numero de reuniones con organizaciones (por ejemplo, Central California Hispanic Chamber of Commerce 
(Camara de Comercio Hispana de California Central), Kern Hispanic Chamber of Commerce (Camara de Comercio 
Hispana de Kern), y Kern County Black Chamber (Camara Negra del Condado de Kern), Kern County Minority 
Contractors Association (Asociacion de Contratistas de Minorias del Condado de Kern)) y empresas en el area del 
proyecto a fin de debatir el proyecto y las alternativas, ademas de las mejores formas de llegar a las comunidades 
que apoyan. En marzo de 2012, la Junta de la Autoridad Ferroviaria de Alta Velocidad adopto un Programa de 
Titulo VI, en mayo de 2012, la Junta adopto una Polftica de Dominio Limitado del Ingles (LEP, por sus siglas en 
ingles), y en agosto de 2012, la Junta adopto una orientacion en Justicia Ambiental (EJ, por sus siglas en ingles). 
La adoption de estas politicas formalizo los esfuerzos de larga data de la Autoridad para asegurar que a ninguna 
persona en el estado de California se la excluya de la participacion en, o se le niegue los beneficios de, sus 
programas, actividades y servicios conforme a su raza, color, nacionalidad, origen, edad, sexo o discapacidad 
como se establece en el Titulo VI de la Ley de Derechos Civiles de 1964 y los estatutos relacionados. Como se 
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debatio en FB-Respuesta-GENERAL-27, mientras que el LEP formalizado y las poh'ticas de justicia ambiental no se 
publicaron hasta despues del inicio del proceso del EIR/EIS, la Autoridad y la FRA analizaron plenamente los 
posibles efectos adversos para las comunidades de justicia ambiental segun lo requiere la ley. La FRA requiere a la 
Autoridad, como beneficiaria de subvencion federal, como condition para recibir asistencia financiera para cumplir 
con el Tftulo VI y EO 12898 y leyes vinculadas. Segun lo permitido y autorizado por el Tftulo VI, la Autoridad 
administrara un Tftulo VI, LEP, y Programa de EJ, de acuerdo con el espfritu y la intention de leyes y normas de 
no discriminacion. Se requieren los sub-beneficiarios y contratistas de la Autoridad eviten la discriminacion y 
garanticen la no discriminacion en todos sus programas, actividades y servicios. 

La Polftica de LEP articula la polftica de la Autoridad para comunicar con eficacia, con respeto, y para proporcionar 
un acceso significativo a personas con un Dominio Limitado del Ingles (LEP) a todos los programas, servicios y 
actividades de la Autoridad. Conforme con la polftica de LEP de la Autoridad, la Autoridad brindo servicios gratuitos 
de asistencia en idiomas para personas con LEP que se detectaron durante el proceso de compromiso publico o 
cada vez que las personas con LEP lo solicitaron. Como se describio anteriormente, se suministro asistencia en 
idiomas a traves de una variedad de metodos, incluyendo interpretes de plantilla, contratos de servicios de 
traduccion e interpretes, y los acuerdos formales con organizaciones locales que brindan servicios de 
interpretacion o traduccion o servicios de interpretacion telefonica. 

La orientacion por EJ articula la position de la Autoridad que establece que el trato justo de las personas de todas 
las razas, culturas e ingresos, se incorpora en todos los programas, las polfticas y las actividades de la Autoridad, y 
en particular durante el desarrollo y la evaluation de los documentos ambientales (bajo CEQA/NEPA). La 
orientacion por EJ pretende tanto evaluar como mitigar los impactos desproporcionadamente altos y adversos, 
sobre todo en las poblaciones minoritarias y de bajos ingresos, que se pueden producir como parte de las 
actividades y negocios de la Autoridad. 

De acuerdo con EO 12898, los beneficios de compensation relacionados con el proyecto se consideraron en el 
analisis de justicia ambiental, como se describe en la Section 3.12.9, que evaluo el potencial de efectos 
desproporcionadamente altos y adversos en las poblaciones minoritarias y de bajos ingresos. El proyecto del HST 
proporcionara beneficios a las poblaciones en toda la region y el estado, incluidas las poblaciones minoritarias y de 
bajos ingresos. Estos beneficios incluyen la mejora de la movilidad dentro de la region, la mejora de las 
condiciones del trafico en las autopistas, las mejoras en la calidad del aire regional, y en los beneficios economicos 
a largo plazo para la region, e incluso oportunidades de empleo durante la construccion y operation del proyecto. 
Para garantizar que estas oportunidades de empleo beneficien a poblaciones minoritarias y de bajos ingresos, la 
Autoridad ha adoptado la polftica de beneficios a la comunidad para apoyar el empleo de personas que residen en 
las zonas desfavorecidas y de los designados como trabajadores desfavorecidos, incluidos los veteranos que 
regresan del servicio militar. Asimismo ayuda a eliminar las barreras potenciales para las pequenas empresas, 
empresas de negocio perjudicadas, empresas comerciales de veteranos con discapacidades, empresas propiedad 
de mujeres, y las microempresas que deseen participar en la construccion del Sistema del HST. 
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Ademas, la construccion de la estacion del HST y las mejoras del area de estacion en las zonas del centra de la 
ciudad de Fresno y Bakersfield beneficiaran a las poblaciones locales minoritarias y de bajos ingresos. Las 
estaciones proporcionaran conectividad interregional con otros centres metropolitanos e induciran el desarrollo de 
repoblacion residencial y comercial. Como se describe en la Seccion 3.12.10, Caracterfsticas de Diseno del 

Proyecto, las Guias de Diseno Urbano de la Autoridad incluyen un compromiso por parte de la Autoridad de 
trabajar estrechamente con comunidades en donde se construira una estacion para desarrollar disenos sensibles al 
contexto que mejoren los beneficios publicos del desarrollo de la estacion del HST de modo que puedan cumplir 
con las necesidades de las comunidades locales, incluyendo viviendas mas asequibles y oportunidades de trabajo. 

A traves del proceso de proporcionar financiacion para Planificacion del Area de Estacion, la Autoridad trabajara en 
colaboracion con los gobiernos locales para planificar el desarrollo intensificado alrededor de las estaciones, al 
tiempo que fomentara la equidad social. 


Se puede encontrar mas informacion sobre las Politicas de Tftulo VI de la Autoridad en su sitio Web: 
http://www.hsr.ca.gov/Programs/title_VI_program.html. La Autoridad ha reunido a un Equipo de proyecto de 

Titulo VI con un Coordinador y consultores tecnicos y en Politica que se puede contactar en: (916) 324-1541 o 
titlevicoordinator@hsr.ca.gov. 


r. 
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